ಸದಸ್ಯರ ಹೆಸರು 


| ಉತ್ತರಿಸಬೇಕಾದ ದಿನಾಂಕ 


[ಚುಕ್ಕೆ ಗುರುತಿಲದ ಪ್ನೆ ಸಂಖ್ಯ |:] 


:| ಶ್ರೀಮತಿ ಎಸ್‌. ವೀಣಾ ಅಚ್ಚಯ್ಯ k 
| ವಿಧಾನ ಸಭೆಯಿಂದ ಚುನಾಯಿತರಾದವರು) | 


29-09-2020 


ಉತ್ತರಿಸುವ ಸಚಿವರು 


[7 pee 


ಮಾನ್ಯ ಪೌರಾಡಳಿತ ತೋಟಗಾರಿಕೆ ಹಾಗೂ 
ರೇಷ್ಮೆ ಸಚಿವರು. 


ತಳದ 3 ವರ್ಷಗಳಿಂದ ಕಾಡು" 


ಜಿಲ್ಲೆಯಲ್ಲಿ ಸುರಿದ ಧಾರಾಕಾರ ಮಳೆ 
ಹಾಗೂ ಭೂ ಶಕುಸಿತದಿಂದಾಗಿ 
ಮಡಿಕೇರಿ ನಗರಸಭೆ ವ್ಯಾಪ್ಲಿಯ 


' ಸರ್ಕಾರದ ಗಮನಕ್ಕೆ ಬಂದಿದೆ." 


ಉತ್ತರ 


ವರ್ಷಗಳಿಂದ ವಿವಿಧ 

ಲೆಕ್ಕಶೀರ್ಷಿಕೆಗಳಡಿ ಬಿಡುಗಡೆಯಾದ 
| ಹಾಗೂ ಖರ್ಚಾದ ಅನುದಾನ 
' ಎಷ್ಟು; (ವಿವರಗಳನ್ನು ನೀಡುವುದು) 
| 


ವಿಶೇಷ ಅನುದಾನ ಹಾಗೂ ಎಸ್‌.ಎಫ್‌ಸಿ 
ಕುಡಿಯುವ ನೀರು ಅನುದಾನಗಳಡಿ ಬಿಡುಗಡೆಯಾಗಿ ಬೆಚ್ಚ 
ಮಾಡಲಾಗಿರುವ ಅನುದಾನದ ವಿವರಗಳು ಈ ಕೆಳಕಂಡಂತಿದೆ: 

¥ 


ಎಸ್‌.ಎಫ್‌.ಸಿ ಮುಕನಿದಿ ಅನುದಾನ 


ಲೆಕ್ಕ ಶೀರ್ಷಿಕೆ : 3604-0೦-192-2-೦೦ 


(ರೂ ಲಕ್ಷಗಳಲ್ಪ) 
ಹಂಚಕೆ''' ಬಡುಗಡೆ ವೆಚ್ಚ 
149.2 12198 1.38 
T4165 T6800 87.7 
122.00 | 122.00 69.೨1 
8s ತತ1ಅತ 26೨.26 


ಹಲವಾರು ರಸ್ತೆ ಹಾಗೂ | 

ಸೇತುವೆಗಳು ಸಂಪೂರ್ಣ | 

ಹಾಳಾಗಿರುವುದು ಸರ್ಕಾರದ 

ಗಮನಕ್ಕೆ ಬಂದಿದೆಯೇ: 4 

(4) | ಬಂದಿದ್ದಲ್ಲಿ ಸದರಿ ರಸ್ತೆ ಹಾಗೂ|* ಪ್ರವಾಹ ಪರಿಹಾರಕ್ಕಾಗಿ ಸರ್ಕಾರದ ಆದೇಶ ಸಂಖ್ಯೆ: 

ಸೇತುವೆಗಳು ಇದುವರೆಗೂ | ನಅಇ 183 ಎಸ್‌ಎಫ್‌ಸಿ 2018 ದಿ: 27-11-2018ರನ್ನಯ ಮಡಿಕೇರಿ 

ದುರಸ್ತಿಯಾಗದಿರಲು ಕಾರಣವೇನು; | ನಗರಸಭೆಗೆ ಬಿಡುಗಡೆಗೊಳಿಸಲಾದ ರೂ.9200 ಲಕ್ಷಗಳ 
ಅನುದಾನದಡಿ ಒಟ್ಟು 5 ಕಾಮಗಾರಿಗಳನ್ನು ಕೈಗೊಳ್ಳಲಾಗಿ 
ಎಲ್ಲಾ 5 ಕಾಮಗಾರಿಗಳು ಪೂರ್ಣಗೊಂದಡಿರುತದೆ. 

“ಪ್ರವಾಹ ಪರಿಹಾರಕ್ಕಾಗಿ ಸರ್ಕಾರದ ಆದೇಶ ಸಂಖ್ಯೆ: 
ನಅಇ 188 ಎಸ್‌ಎಫ್‌ಸಿ 2020 ದಿ: 25-06-2020ರನ್ವಯ ಮಡಿಕೇರಿ 
ನಗರಸಭೆಗೆ ಬಿಡುಗಡೆಯಾದ ರೂ.646.00 ಲಕ್ಷಗಳ 

! ಅಮುದಾನದಡಿ ಒಟ್ಟು 5 ಕಾಮಗಾರಿಗಳನ್ನು ಹಮ್ಮಿಕೊಳ್ಳಲಾಗಿ 
ಈ ಪೈಕಿ 2 ಕಾಮಗಾರಿಗಳು ನಿರ್ವಹಿಸಲು ಕಾಮಗಾರಿ 
| ಕಾರ್ಯಾದೇಶ ನೀಡಲಾಗಿ ಉಳಿದ 3 ಕಾಮಗಾರಿಗಳಿಗೆ ಆರ್ಥಿಕ 
ಬಿಡ್‌ ತೆರೆಯಲಾಗಿ ಅನುಮೋದನೆ ನೀಡುವುದು ಬಾಕಿ ಇರುತದೆ. 
(ಇ) | ಮಡಿಕೇರಿ ನಗರ ಸಬೆಗೆ ಕಳೆದ 3| ಮಡಿಕೇರಿ ನಗರಸಭೆಗೆ ಎಸ್‌. ಎಫ್‌ಸಿ ಮುಕವನಿಧಿ ಅನುದಾನ, 


ಎಸ್‌.ಎಫ್‌.ಸಿ ಕುಡಿಯುವ ನೀರಿನ ಅನುದಾನ 
ಲೆಕ್ಕ ಶೀರ್ಷಿಕೆ : 3604-0೦-191-1-51 (032) 
(ರೂ ಲಕ್ಷಗಳಲ್ಲ) 


ವರ್ಷ ಹಂಚಿಕೆ ಬಡುಗಡೆ ವೆಚ್ಚ 
2017-8 ವರ ೨೨ 22೨2೨ | Bes 
"2018-719 2ರ'೦೦” NECN EN 


WET ETON ETT EST 
ಟ್ಟು 67256" 672g ITT 


ಎಸ್‌.ಎಫ್‌.ಸಿ ವಿಶೇಷ ಅನುದಾಸ 

ಲೆಕ್ಕ ಶೀರ್ಷಿಕೆ : 3604-00೦-191-1-51 (03೨) 

(ರೊ ಲಕ್ಷಗಳೆಲ್ಲ) 

- ಸ ಪೆಟ್ಟಿ ಸ 
400.೦೦ 100.೦೦ 0.೦೦: 

. 400.೦೦ 100.0೦" 


ನಗರೋತ್ಥಾನ (ಮುನಿಪಿಪಾಅಟ) ಹ೦ಂತ-3 
ಲೆಕ್ಕ ಶೀರ್ಷಿಕೆ : 3604-00೦-192-3-51-೦32 
3604-00-102-3-51-422 
3E04-00-102-3-51-423 
(ರೂ ಲಕ್ಷಗಳಲ್ಲ) 
ಹಂಚಿಕೆ ಮೊತ್ತ" ವರ್ಷ ಅಡುಗಡೆ" ಹೆಚ್ಚ 
| 2017-18 ೦.೦೮ 0.೦೦ 


3500.00 | 2018-79 | 7362 | 79362 
2019- 20 | 7550. | 75166 
ಟ್ಟು IE 'ಅ46. 372 4528 | 


14ನೇ ಹಣಕಾಸು ಅಯೋಗದ ಅನುದಾನ 
ಲೆಕ್ಟ ಶಿಷ್ಷೀಜೆ: 3604-00-191-8-೦೦ 


3604-00-192-8-00 
§ 3604-00-193-8-00 
ಸ (ರೂ ಲಕ್ಷಗಳಲ್ಲ) 
ವರ್ಷ ಹಂಚಿಕೆ ಬಡುಗಡೆ ವೆಚ್ಚ' 
ರರ ಮೂಲ 138.46 | 188.46 18.10 
ಅಮುದಾನ 


“oN 8 ಕಾರ್ಯ | 4276 | 


ನಿರ್ವಹಣಾ ಅನುದಾನ 


2೦15-9 ಮೊಲ 157.0೦ | 157.00 | 7236 
ಅನುದಾನ ; 
2೦ ಮೊಲ್‌ 20812 | 20912 | 36.78 
ಅನುದಾನ | 
ಒಟ್ಟು “15474 STS] 285 


ಸ್ಪಚ್ಛ ಭಿ ಮಿಷನ್‌" 
ಲೆಕ್ಕ ಶೀರ್ಷಿಕೆ : 2೦17-8೦-8೦೦-೦-3ರ 
ವರ್ಷ TT ಅಡುಗಡೆ' 
20778 | XC RCN 


ಕಡತ ಸಂಖ್ಯೆ:ನಲಇ 349 ಎಸ್‌.ಎಫ್‌.ಸಿ 2020 


ಸದರಿ ಅನುದಾನದಲ್ಲಿ ಕಳೆದ 3 


2೦19-2೦ | ಘನ ತ್ಯಾಜ್ಯ ೨80s TO 
pe | 


| ನಿರ್ವಹಣಿ | 


'ಕಳೆದ 3 ವರ್ಜಗಳಿಂದ ಎಸ್‌.ಐಎಫ್‌.ಸಿ ಮುಕ್ತನಿಧಿ ಅನುದಾನ, 
ಏಎಸ್‌.ಎಫ್‌.ಸಿ ಕುಡಿಯುವ ವೀರು ಅನುದಾನ, ಬಸ್‌.ಎಫ್‌.ಸಿ 


ವರ್ಷಗಳಿಂದ ಇ ಕೈಗೊಂಡಿರುವ 
| ಕಾಮಗಾರಿಗಳಾವುವು; ಹಾಗೂ ಪ್ರತಿ 
1 ಕಾಮಗಾರಿಗೆ ಖರ್ಚಾಗಿರುವ 


ಅನುದಾನ ಎಷ್ಟು? 
ಮಾಹಿತಿ ನೀಡುವುದು) 


(ಸಂಪೂರ್ಣ 


ಹಾಗೂ 
; ಹಂಗು 


ವಿಶೇಷ ಅನುದಾನ, ನಗರೋತ್ಕ್ಮಾನ (ಮುನಿಸಿಪಾಲಿಟಿ) ಹಂತ 3, 
14ನೇ ಹಣಕಾಸು ಆಯೋಗ ಅಮುದಾನ ಹಾಗೂ ಘನ ತ್ಯಾಜ್ಯ 
ವಸ್ತು ನಿರ್ವಹಣೆಗಾಗಿ ಕೈಗೊಳ್ಳಲಾಗಿರುವ . ಕಾಮಗಾರಿಗಳು 
ಪತಿ . ಕಾಮಗಾರಿಗೆ ಖರ್ಚಾಗಿರುವ ಅನುದಾನದ 


(ಡಾ]| ನಾರಾಯಣ ಗೌಡ) 
ಪೌರಾಡಳಿತ, ತೋಟಗಾರಿಕೆ ಹಾಗೂ 
ರೇಷ್ಮೆ ಸಚಿವರು ' 


ವಿವರಗಳನ್ನು ಅನುಬಂಧ: 1ರಲ್ಲಿ ಒದಗಿಸಿದೆ. 


Workwise Progress of SFC UNTIED 2017-18 Report 


Ppp UNL ಸ 


Rs.in Lakhs 


District |. T Estima-e | Expenditure 
Town Name| ULB Type Sector Name Work Name i " Work Status 
Name ಸ NS Cost Cost } 
KH Kodagu Madikers CMC Construction c* handicapped * toilet ouilding at rajaseat 2.23 17 Work Completcd 
1 
Hd _. 
| 
2 Kodag. | Madikero CMC ‘other Worke Amount reserved ‘of outsource Pks salay( ESCROW) 48.25 40.46 Work Completed) | 
Fe - _. A _— — 
7 
3 Kadagt Madixere CMC Giner Works Ward No19- Construction of retaining wall near Sri Sadanand AEEs house 45 406 Work Completed 
8 | 1 
+ - — Re, 
< Kodagu Medikore CMC r Works |Scfil over, scheme works and individual works. 2095 3.83 Work Compictec 
5 Kodagu. | Madikere CMC Other Works |Ward no 15- Construction of retaining wall and footpatn near bhovi coiony at Mangaiacevinagar. 25 1 18 Wark Complereci 
-. __ ~~ \ 
i 6 Kedagu Madikere CMC ‘her Works |Warc No 5- Construction of retaining wall rear Chandiru™"s nouse ai Mangalacevinagar 2 199 Work Completcsi 
[oe — - — _—- —— 
[ 
| 7 Kodagu Madikere CMG Ward No 22- Construction cf retaining wali and raao henind Gaddige near Smt Pushecavathi"s house. 2.5 5.07 Wort Completeri 
| 8 | Kodagu Madiere CMC Other Works |Ward No 19- Construction cf reiaining wall near food inspector's house 3 242 Work Completed 
| ರ ರ್‌ N 
| iRe-ascahating toad of M f to Mahadevpeic connecting road & consiructicn cf retaining | 
{wali ncar ce, Ward Na.02 opaih & drain near Mahacevpete & 
9 Kodagu | Madikere CMC Other Works fGanapaini street Cconne (Mangala-Sures| "5 house. Near Ravi Mill, Near 9 H 524 Work Comolcted 
“s nouso & Baskar Sandars Rouse} & improvements of road rear Nazeers house, | 
j l Road. Ward No.03 ! 
7 ~ — — ್‌ ರ್‌ 1 | 
i $- i 
j f Construction drain & culven near backside of Kencria Vidyalaya school road, Vidyanenger. Re- | | | 
faa A ing of road near Sn Ganeshs hosue to santhas nouse, struction of j R 
19 Kodagu | Madike:e CMC Othe; Works 9 of Ged vear Sn Saneshs ೧05ue Sr. Vasaninas nouse DAR ೧೪ಂಗಂ1$ & CONSrUCHON OF 9 3.08 Work Compieied 
| ing ‘wall near Nachappas house io Caverammas house, Subramanyanagar & Construction of 
f drain near Mukkati Giris ncuse to Dhamayanthis house. Ward No.01 
— - 
-|Laying orf cover slab in back sice of Basappa Sishuvihar drain & infront 0 Keriotage hotci, Daswal. 
11 Kಂರೆಡಿಟ Madikere CMC Other Works |Ward No.04. Re-aspahaling of road near Kaveramma Poovanna's house to SN Lakshmi Soad shop, 9 7.86 Work Compieteg 
Ward No.05 & Laying of interlock to inside of Christian grave yard, Steewert Hill 
12 Kodagu Madikere CMC Otner Works Construction of retaining wall near Prasanna Ganapathi Temple Road, Ward No.14. Madikeri, 6 ೩56 Work Completed 
- § HM - | ul] 
13 KoJagu Madikere CMC Roads Ward No 16- Reasphalting of roads from Sri Appannas house upto Sri Raghu"™"s house. 1.89 1.31 Work Completed 
+ — r i 
i Ward No 12- Construction of foatoath near Smt Padma""'s house and construction of road near Smit A 
14 odagu | Madikert MC - * rl nplet 
೧ರ ere [¢ Roads Shanthi's house at Indiranagar. 25 2.06 Work Completed 


Workwise Progress of SFC UNTIED 2017-18 Report 


Rs.in Lakhs 


District Estimate | Expenditure ಬ 
S.No FH Town Name| ULB Type Sector Name Work Name ‘cost cost Work Status | ) 
15 Kodagu | Madikere CMC Rಂa೩d$s Ward No 23- Reasphalting of ukkuda roads. 7 4 3.43 Work Completed 

— 1 
16 Kodagu Madikere CMC Roads Ward no 18- Conswuction of concrete road near Sri Dharma house at Putaninagar 1.85" 1.58 Work Comopieted 
[ f 
17 Kodagu Madikere CMC Roads . Ward No 23- Construction of roads in front of Sri Javarappa’s house at rajarajesnwari nagar. 322 2.87 Work Compisicd 
1 4 
f torm W: ಸ ; p R p p 
18 Kodagu | Madikere CMC ರ ತನ್‌ Ward no 7- Construction of drain fron Smt Parvathi's house upto cistern . 3 122 Work Completed 
es H N 
A Storm Water | - , y ಸ ಹ 
19 Kodagu | Madikere CMC ae Ward No 13- Construction of drain near Sri Kumaras house at Jyotninagar § 1.03 Work Comole:ed | 
20 «odagu |-Madikere CMC Storm Waier |Ward No 20- Consiructicn of concrete drain from Sri Devaiah's Rouse upto Sri Ganesn™s house at 249 2.51 Work Comole:ed 
Drains Kannandabane. 
Ky 1 
2 Kodagu saci CNC Storm Water Construction of drain & laying cover Slab nor Sri Mohan house"s housé to Smt Gangu"s nouse 13 6 ork Completed 
. Drains Mallikarjunanagar. Ward No.7, Maciker' fj ¥ 
TOTAL 140.78 111.38 


Workwise Progress of SFC UNTIED 2018-19 Report 


Rs.in Lakhs 


} mE 
S.No District Town Name te Sector Name Work Name Estimate. Expenditure Work Status 
Type Cost Cost 
1 Kodagu Madikere SMC | Other Works \Amount reserved for 24.80% 34.13 15.79 Work Completed 
2 Kodagu Madikere CMC | Other Works [Work reserved for 3% 4.25 1.09 Work Completed 
— 2 ಪ A Bi 
| 
3 Kodagu Madikere CMC | Other Works [ore reserved for 7.25% 10.26 | 0 Work Competed 
1 ಇನಿ + M | 
Re-asphalting of road near Fish Market - infront of Thaha - ldgga & Laying of cover slab near lliyas™"s 
4 Kodagu Madikere CMG | Other Works |house ‘0 Kathi"s house, Prakrathi Layout, Ward No.08. Improvements of drain in T.Jhon layout, ward 13.5 873 Work Completed 
No.07 Construction drain & retaing wall in selected places in Ambhedkar Layout, Ward No.08 
OLN: f £ N 
5 Kodagu Madikere CMC | Other Works Construction of drain in IT! back side, Ward No.09. Construction of retaining wall & steps near Ashok 9 78 Work Comoleted 
Raw;s house, Ward No.0. 5 
ಲ ವ — We 
Improvements of steps & footpath in sclected palces in Gowlistreet & improvements of road near 
i ~< (Bhawani Kenchappa™"s house, Ward No.11. Irnprovments of drain & road near Sri. Anthony. Smt § 
6 IK + MC | K R § K ರಂಗ 
ಫಂ [Malkere GME; Other Works Puspha" house & Improvements of footpath 8 drain near $i. Jeenath, Sri, shekar, Smt Saroja. Sri ಶಕ, Work Comipleied 
; Viswanath, Smt, Sanirabhans Indranagar, Ward No.12. 
ಜಿ ROE A 
p ಸ್ವ linprovements work in New-Exiensicn, Ward No.13. Fle-asphalling of road near Steewert nil - x 
7 |K CMC thee! ri d ಕ jd < i 
9೧89 Maoikeys CMG: | Other Wolk Chrishtian Gravy Yard - connecting ‘o Chamundeshwarinagar, Ward No.14 § Work Sompleted 
ಲ J ಖು 
i 4 Improvements of road near Moni "s house & APMC back side, Mangaladevinagar & construction MI 
8 [Kodagu Maciker: CM 27 Wl N N | [3 k Compiet 
9 ಜು § le: tn ಸಿ drahouse. Murnad 1st Mile, Ward Nc.15. Re-asphalting of road in Housing board, Ward No.16 9 8 Work Gompleiec 
Improvements of roaa & drain near Old Siddapura road (Rctry to Dobigat) & Construction of retining wall 
9 Kodagu Madikere x7 CMC | Other Works [near Dharmendhra"s house, Ward No.17. Construction of retaining wall nzar Sri. Vasu" & Thimmaiah"™ 9 7.8 Work Completed 
house, Ward No.18. 
t— | - 
f Improvemnts of Connecting road in General Thimmaiah School to Dechuru, Ward No.19. Re-asphalting 
10 |Kodagu Madikere CMC | Other Works fof road in Birappa temple near Botlapa™ house & Pariwara Somanna"™""s house, Kannadabanne, Kj 7.87 Work Completed 
Ward No.20. - 


Workwise Progress of SFC UNTIED 2018-19 Report . Rs.in Lakhs 


sNo | District | TownName | © | sector Name Work Name Estimates. Expenctinre Work Status ] 
Type 1 Cost Cost ; 
Construction of retaining wall near Rishi Aiyappa"s house in backside of Forest quarters. Ward No.21 
h Laying of intertock & construction of retaining wall near Mohiddin house" to Soukath A!" house & ಭೂ 
1 N i [9 k: ಗ p § F y ನ ನ 2.1 pleted 
1 [Kodagu Madikere CMC | Other Wor construction cf retaining wall near Hiydhrali"s house, Ward No.22. Asphaliing of road near Bhawani 13.5 £13 Work Completed 
house to Abdhul house & Construction of retaining wall near Galib"s house, Ward No.23. 
- IW 
* ; | 
k Storm Water WN p _ f 
12 Kodagu Madikere CMC Drains Construction of culvert near Rajaseat road & Sampiggekatie io AV school onwards road, Madikeri. 12.02 11.75 Work Completed 
| | 
13 {Kodagu Madikere CMC Providing Street Control Timer Box from ward -no1 to 10 In CMC Limits Madikeri 2.17 | Tender to oe invited 
( | 
H r 
14 [Kodagu Madikere CMC |Water Supoly |Proviaing and Laying of HOPE Pipe Line at Acai Pump rouse to Pumpina kere in emc limits Madikeri 5 [0 iTendor io be Invited 
p ] 
TOTAL 148.83 87.97 
\ 


Workwise Progress of SFC UNTIED 2019:20 Report 


Rs.in Lakhs 


District Name ° 


Town Name [ 


ULB 
Type 


Sector Name Work Name 


CMC | Other Works 


Madikere CMC Other Works |5 individual Fund allocated to take care of physically challenged people Work Cemple:ed 
as y 
Madikere cMC | Other Works |5 community Instailation of Children play equipment in Kodagu Vidyalaya Opportunity School Under Tender Process 
Madikere cc | Other Works |7.25 Scheme Individual Subsidy amount for contruction of IHHL for 25 households Work Completed 
RE 
4 Madikere CMC. | Other Works |Amount reserved for Escrow 
1 4 A 1 
Madikere cmc | Otrer Works |2018 anc 19 spill over amount 
J | 
Madikere cmc, | Other Works |Construciiun of retaining wall in onwards tkkudda to Rajarajeshwaringar road Madikeri, 0 Under Tender Process 
—— —— ಫಿ ಖು. 
Madikere CMG | Other Works |Saftety equipments for PKs Work Comoleted 
SS SSS ON 
Madikere cmc | Other Works |Pks health cneck up 
el ee ————— 
Madikere GMC | Other Works |insurance policy for children beiween age Oto 15 years with Ife security bond Work Completed 
—————— et BL ER; 
Madikere cmc | Other Works |self employment loan back end subsidy " Work Completed 
F —— — SS S| 
Madikere CMS | Otner Works |PAS Morning breakfast 
\Madikere mc | Other Works |Proviaing bed pillow and Gujarati boiler for pre metric girls and boys hostel 
Madikere insurance policy for children between 1 to 15 years with life security bond Work Completed 


TOTAL 


) Workwise Progress of SFC Drinking Water 2017-18 Report Rs.in Lakhs 
L s.No [District Name | Town Name | ULB Type Sector Name Work Name Estimate Cost | Expenditure Gost Work Status 
1 Kodagu Madikere CMC Construction of open weli near Ukkuda 5ರ 4.61 Work Completed 
2 Kodagu Madikere CMC installation and electrification of pumpsets and panel board 1o the newly. 3.29 1.64 Work Started 
\ constructed open wells near kendada gundi and ukkuda > 
3 Kodagu Madikere CMC Construction of open well near Sri Durga Parameshwari temple at 25 463 Work Completed 
maಗ್ರತ!೩ರಅ೪iಗ೩್ರತ". 
1 } Wi ] 
4 Kodagu Madikere CMC Providing driliing Borewel with submasible Pump set at Kendada gundi and 55 5.35 Work Completed 
Ganapathi beedhi in cmc madikeri 
| By 
5 Kodagu Madikere ‘CMC Water Supply Providing and iay:ng 073 inch pvc pipe tine for water distribution at race 55 0 Work Stared 
- cource road in cmc imts madikeri 
) 
| ದ tain c ine lint py istributi t ಖೊ » F 
6 Kodagu Madixere CMC Water Supply Providing and laying of 3 inch pvc pipe line for water distribution at race 0 0 Tender to be invited 
f cource road in cmc Imts madikeri \ 
r 
7 ‘Kodagu Madikere”| CMC Water Supply |Providing Purpset panel board Electrica; supply at Ukkada 164 0° Work Completed 
- p 
8 Kodagu | Madikere | -CMC Water Supply lh DTC For ukkadalGanapainy: oeediitandada ಛuಗರ/ in CMC 1.84 0 Work Started 
dikeri ್ಥ L \ 
TOTAL 25.57 13.23 


‘Rs.in Lakhs 


S.No 


District 


Workwise Progress of SFC Drinking Water 2018-19 Report 


Estimate Cost 


ame | TownName] ULB Type | + Sector Name Work Name Expenditure Cost Work Status 
1 Kodag - Madikere CMC : Water Supply |Removat of Silt at Kundamastri near Jackwell 25 24.39 Work Completed 
| — 
1 TOTAL 25 24.99 
| § pe Me 
Workwise Progress of SFC Drinking Water 2019-20 Report Rs.in Lakhs 
S.No et Town Name | ULB Type |” Sector Name Work Name Estimate Cost | Expenditure Cost Work Status 
f f ರ BOREWELL REDRILLING HYDRO FRACTURING AND DRILLING OF pe pS Work Comoleted 
Kodagu | Madike:e | CMC |: Water Supoy | gy BOREWELLS IN WARD NO.1 TO WARD NO.12 i sl 
1 ಜೂ pi A — 
ನ BOREWELL REDRILLING HYDRO FRACTURING AND.DRILLING OF . A ಸ 
K t pl ಎಟ 3.89 Work Completed 
§ agaY: ||, Madikete: | CME Weer Supply, (EW BOREWELLS IN WARD NO.13 TO WARD NO.23 4 
ಈ INSTALLATION OF MOTOR AND CISTREN TANK TO THE HANOPUMP i 
2 { r Si 3 Work Completed 
Koaagu Madikere _ CMC Mater uooty IN RACECOURSE ROAD 4 37 
ಇ ಮ pl ಬ ವ: TY 
& Kodagu | Medikere cnc Water Supply 2D 3 INCHES HOPE PIPE IN UKKUDA AND PUMPINAKERE MAIN h 5 Work Comcleted 
5 Kodagu | Madikere CMC Water Supply [INSTALLATION OF 2 INCHES PIPE IN ASHOKPURA GODOWN ROAD 3 81 Work Completed 
x ಸ್‌ ೫ ಆ — i 
£ ) INTSALLATION OF 4 INCHES PIPE FROM HANIF HOUSE TO FARUQ ¥ 
6 i ( tl [ell Work Competed 
Kodagu Madikere CMC Water Supply HOUSE IN GANAPATHI BEEDI 1 [¥ ? 
; | f p IS 
TOTAL 20 19.54 


| Workwise Progress of SFC Special Grants 2019-20 Report Rs.in Lakhs 
} 
S.No | District Name }Town Name] ¥B | Sector Name Work Name Estimate | Expenditure Work Status 
Type Cost Cost 

1 Kodagu Madikere | CMC Buildings Improvements works of Town Hall Building, Madikeri. 100 0 Tender to be Invited 

2 Kodagu Madikere | CMC Roads Construction of concrete road inside of Kannika-Layout, Madikeri. 33 0 Work Started 

3 Kodagu Madikere | CMC Roads Improvements works of road inside of T. Jhon Layout, Madikeri 20 0 Work Started 
Improvements works of roads in Bhgawathi work shop - Gombe"'s house in Covent - 

4 Kodagu Madikere | CMC Roads Abbifalls Junction and Ccorg International Juncticn - Arun Shetty's hose - infront of PWD 20 [ Work Started 

” quarters - Connecting of college road, Madikeri. 

5 Kodagu Madikere | CMC Roads improvemenis works of road inside of Subramanyanagar, Madikeri. 20 [ Work Started 
Improvements works of roads in near Community hail inback side Akashavan: quartters 

6 Kodagu Madikere | CMC Roads of Chamundeshwarinagar and new roads and fnfront of Judge quarters - Jycthinagar - 15 | Work Started 
Filter house, Madikeri Ft 

ee; 
K K Re-asphaiting of roads in near $S.P. Baglaow to Smt. Thulashi'"s house and ಎ 

7 Kodagu Madikére | CMC R368 Improvements works of roads inside of Prsanna Ganapathi Temple road, Madikeri 15 0 Work Started 

8 Kodagu Madikere | CMC Roads Improvements works of road inside of Maita Layout, Madikeri. 15 0 Work Started 
Construction of concrete road in Kumara Vilasa - Late. Lingappa™""s house and 

9 Kodagu Madikere | CMC Roads improvements of road in iif Indian Gass office - Connection of Monnappa Garage, 15 0 Work Started 
Madikeri. - 

10 Kodagu Maciikere | CMC Roads mprovernenis works of road in selected places in Sampigekaite ic Kargamantappa, 15 0 Work Started 

i ' Improvements works of road infront of Sub-Register office - infront of Lee-coorg - Kanchi N 

11 Kodagu Madikere | CMC ಗಂ೩ರ$ Kamakshi Temple - Connecting of near CMC office park road, Madikeri 10 0 Work Started 

12 Kodagu Madikere | CMC Roads Improvements works of road in Chaingate to Thulshi Bhavana, Madikeri, 5 0 Work Started 

13 Kodagu Madikere | CMC Roads improvements works of road in Bhgawathi work shop to IT, Madikeri 5 0 Work Started 


Workwise Progress of SFC Special Grants 2019-20 Report Rs.in Lakhs 
§ 3, Ke A. ” ಸ i, 7} , 
S.No | District Name | Town Name ULE Sector Name Work Name Estimate. ‘|, Expenditure Work Status 
Type Cost Cost 
} i fu A ಎ | 
ಷ್‌ Re-dsphaiting of Viayvinayaka tenipic to Army canteen and and Kundurumotte temple to A f 
2 a5 : ರ i . Ww 
14 Kodagu Macsele CMO Rಂ೩ರs Leeva Clinic, Madikeri 5 [9 ‘ork Started 
[§ y 7 ಾ ವ — ಸ 
p mprovemen i j tinar ices - ara} ie- £ ಮ 
15 Kodagu Madiere | CMC Roads | provers its works 0% road in Hatihara Service station - Chamaraja Bangle 5 0. Work Started 
್‌ Chaingaie, Nadikeri. p 
[a ser mo torm i MR ck si Sri (A “shy K 
15 Kodagu Madikece | CMC Storm Water Improvements WOKSoN storm water orain in back side of Sri Ganesh"s hcuse, 25 0 Work Started 
Drains Vidyanagar, Madikeri. 
+ 2 KS ೬ ಬಿ ವ ವ a 
Ny Storm Wats isiru an iniront of Sn. Bnarcvai"™s ~cuse to Sf. Somanne"s house, Ni 
47 Kodagu Madikere | CMC torm Wa or Construction drat x iniront of Sn. Bnardvai™s cuss to Sf. Somaina"s house, Nisrga ;0 9 Work Started 
Drains Layout, Madiker ¢ 
y- bs ಜು ಮ NR: ಆ i—— pe ಎ 
18 Kodagu Madikere | CMC ; Stree Ligh‘ing Providing and fixing of st:ee: lighi from ward ro‘ to ward no 23 in CMC limis Madiken ಸ್ತ 0° Work Stared 
|e _- 5 . ಬ wd pe ಲ 
Providing and fixing of cctogcnat pole with street fignt from Liva clinic io Myihn hall and 
19 Kodagu | Madikere | CMC | Street Lighting jcoliége road to vijaya vinayaka empie and indira canteen to cauvery hall in Cnc mits 20 Ke] Work Stariec 
? madikeri 
20 Kodagu Madikere | CMC | Water Suppiy [Providing and fixing of pressure fite: and chlorination plant at kanandabane pump house 13.8 [9 Work Siaried 
21 Kodagu Madikere | CMC | Wate’ Supply [Providing ard fix'ng of pressure filter and chlorination piant at kanandadane pump house 13.5 5 Work Stared 
t Providing ೩೧ರ xing cf DTC at calli road near Tyreshop Borewe! and providing | p 
22 Kodagu Macikere | CMC | Water Supply (4: ಬ K ಸೆ [a \ 5 [e Work Started 
1 ಸ Drinking walter supply to Kushalappag 
1 Nr Y, ಗ ನ 3 y y 
( TOTAL 400 [ 


| ಅನುಬಂಧ 
ನಗರೋತ್ಥಾನ (ಮುನಿಸಿಪಾಲಿಟಿ) ಹಂತ-3ದ ಯೋಜನೆಯಡಿ ಕೈಗೊಂಡಿರುವ ಕಾಮಗಾರಿಗಳ ವಿವರ ಹಾಗೂ ಖರ್ಚಾಗಿರುವ ಅನುದಾನದ ವಿವರಗಳು 


ವಾರ್ಡ್‌ ಸಂ9ರ ಐಟಿಐ ಹಿಂಭಾಗ ಬಲರಾಮ ಮನೆ ಹತ್ತಿರ ಕಾಂಕ್ರೀಟ್‌ ರಸ್ತೆ ಚರಂಡಿ ಮತ್ತು ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ. 


ಭವನದ ರಸ್ತೆ ಅಭಿವೃದ್ಧಿ ಮತ್ತು ಚರಂಡಿ ರ್ಮಾಣ. ರಾಣಿಪೇಟೆ ಬಳಿ ಪಾದಚಾರಿ ರಸ್ತೆ ಹಾಗೂ ಮೆಟ್ಟಿಲು ನಿರ್ಮಾಣ. ರಾಣಿಪೇಟಿ ವಸತಿಗೃಹದ ಬಳಿ ರಸ್ತೆ ನಿರ್ಮಾಣ ಹಾಗೂ 


Ke (ರೂ. ಲಕ್ಷಗಳಲ್ಲಿ 
ಕ| ಅಂದಾಜು [ಖರ್ಚಾಗಿರುವ 
sy AY) [NR pis [] 
ಸಂ. ಕಾಮಗಾರಿಗಳ ವಿವರ ಮೊತ pp 
ವಾರ್ಡ್‌ ನಂ.1ರ ವಿದ್ಯಾನಗರ ಹೋಗುವೆ ರಸ್ತೆಯಲ್ಲಿರುವ ಶ್ರೀ. ರಾಮರಾಜ್‌ ಮನೆಯಿಂದ ಶ್ರೀ. ಕುಮಾರ್‌ ಮನೆವರೆಗೆ, ಶ್ರೀಮತಿ ಸುಬ್ಬಿ ಮನೆಯಿಂದ ಪುಟ್ಟುರವರ ಮ 
ಮತ್ತು ರಮೇಶ್‌ ುಸೇಯಂದ ಶ್ರೀಮತಿ ಗೀತಾ ಮನೆವರೆಗೆ ರಸ್ತೆ ಮತ್ತು ಚರಂಡಿ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ. ವಾರ್ಡ್‌ ನಂ.6ರಲ್ಲಿ ಸುಬ್ಬಲಕ್ಷ್ಮಿ ಹಾಗೂ ಕೇಶಮೃರವರ ಮ 
I ಹತ್ತಿರದ ರಸ್ತೆಗೆ, ರಾಣಿಪೇಟಿಯ ಜಯಮ್ಮರವರ ಮನೆಯ ಹಿಂಭಾಗದಲ್ಲಿ ಮತ್ತು ಗೋವಿಂದರವರ ಮನೆ ಹತ್ತಿರದ ರಸೆಗೆ ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ. ರಾಣಿಪೇಟೆ EN 75.00 23.65 


ಮೆಟ್ಟಿಲು ನಿಮಾಣ. ಶಂಕರ ಜಯಮ್ಮ ಮನೆಯಿಂದ “ಮೋಹನ್‌ ಮನೆಯವರಿಗೆ.ಶೇಖರ್‌ ರವರ ಮನೆಯಿಂದ ಜಯಮ್ಮ ರವರ ಮನೆ ಮುಂಭಾಗ, ವಿಶ್ವಾನಾಥ್‌ರವರ 
ಮನೆಯಿಂದ ಸದಾಶಿವರವರ ಮನೆ ಮುಂಭಾಗ ಜಾನಕಿರದರ ಮನೆಯ ಹಿಂಭಾಗದಲ್ಲಿ, ಮೈಲಾರಿ ಮನೆಯಿಂದ ನಾಗಮ್ಮ ಮನೆ ಹಿಂಭಾಗದವರೆಗೆ. ಮಂಜುಳಾ ಮನೆಯಿಂದ 
ಶಿವಪ್ಪ ke ಮುಂಭಾಗದವರೆಗೆ, ಆಶಾರವರ ಮನೆಯಿಂದ ಕೇಶವರವರ ಮನೆಯ ಮುಂಭಾಗದವರೆಗೆ ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ ಮತ್ತು ಕೊರಗಪ್ಪ ಅಂಗಡಿಯಿಂದೆ 


ಮತ್ತು ಲಿಂಗರವರ ಮನೆಗೆ ರಸ್ತೆ ನಿರ್ಮಾಣ ಮತ್ತು ಹಿ೦ಭಾಗದಲ್ಲಿನ ರಸ್ತೆಗೆ ತಡೆಗೋಡೆ "ನಿರ್ಮಾಣ ಹಾಗೂ ರಾಂತಿರವರೆ ಮನೆಯ ಕಮಲರವರ ಮನೆಯ ಹತ್ತಿರ ಚರಂಡಿ 
ನಿರ್ಮಾಣ ಮತ್ತು ಹಿಂಭಾಗದಲ್ಲಿ ತಡೆಗೋಡೆ ನಿರ್ಮಾ ಮತ್ತು ಶಾಂತರವರ ಮನೆಗೆ ಹೋಗುವ ಮತ್ತು ಸಾಕಮ್ಮರವರ ಮನೆಯ ಹತ್ತಿರ ರಸ್ತೆಗೆ ಹಿಂಭಾಗ ಮತ್ತು ಮುಂಬಾಗ 
ತಡೆಗೊಡೆ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ 


Fe { 
ವಾರ್ಡ್‌ ನಂ.7ರ ಮಲ್ಲಿಕಾರ್ಜುನ ನಗರದ ಗಂಗೂರವರ ಮನೆಯಿಂದ ಅಂಗನವಾಡಿಯವರೆಗೆ ಮತ್ತು ನಾಗಸಿದ್ದರವರ ಮನೆ ಹತ್ತಿರದ ರಸ್ತೆಗೆ ತಡೆಗೋಡೆ. ಹೊಸ ರಸ್ತೆ ಘಾ 1 


2 ಮೋಹನ್‌ ಮನೆಯವರೆಗೆ ಪಾದಚಾರಿ ರಸ್ತೆ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ. ವಾರ್ಡ್‌ನಂ 12 ರ ಇಂದಿರಾ ನಗರದ ಮುಖ್ಯರಸ್ತೆ ಸ್ನೆಯಲ್ಲಿರುವ ಜಯಮ್ಮ ಮತ್ತು 'ತೆಂಗರಾಜು ಮನೆಯವರೆಗೆ. | 80.00 
ವಾರ ಮನೆ ಹತ್ತಿರದ ರಸೆಗೆ, ಲಕ್ಷ Ks ಶಿವಪ್ಪ , ಮತು ಕಾವೇರಿ ಮನೆ ಹತ್ತಿರದ ರಸ್ತೆಗೆ ಮತ್ತು ಸ ಸತೀಶ, ಕಮಲ ಮತ್ತು ರವಿ ಮನೆ ಹತ್ತಿರ "ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ 


ವಾರ್ಡ್‌ ನಂ4ರ ಮುನಿಯ ಮನೆಯಿಂದ ಕಾದರ್‌, ಸುರೇಶ್‌ ಮನೆಯವರೆಗೆ ರಸೆಗೆ ತಡೆಗೋಡೆ ಕಾಲುದಾರಿ ನಿಮಾಣ. ಸುರೇಂದ್ರ ಮನೆಯಿಂದ ಸುರೇಶ್‌ ಮನೆಯವರೆಗೆ 


ಹಾಗೂ ನಂಮಂಡ 'ಮನೆಯಿಂದ ಚೆಲುವರವರ rah ರಸ್ತೆ ಅಗಲೀ ಕರಣಗೊಳಿಸಿ ತಡೆಗೋಡೆ ಮತ್ತು ಕಾಂಕ್ಷಿಟ್‌ ರಸ್ತೆ ನಿರ್ಮಾ ಣ, ಹೊನ್ನಪ್ಪ ಮನೆ ಮುಂಭಾಗದಿಂದ 
ರಾಮಣ್ಣ ಮನೆಯವರೆಗೆ ಚರಂಡಿ ಮುಭಿಸುವನಿರು — ದೇವಮ್ಮ ಮನೆ ಹಿಂಭಾಗ, ಮಾರಪ್ಪ ಮನೆ ಹಿಂಭಾಗ ಚರಂಡಿ ನಿರ್ಮಾಣ. ಗಂಗಯ್ಯ. 'ಮೂರ್ತಿರವರ ಮನೆ ಹಿಂಭಾಗ 
ರಸ್ತೆಗೆ ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ, ಶ್ರೀ. ಕೆ. ಓಬಳ್ಳಿ ಮನೆಯ ಮುಂದೆ ಕಾಂಕ್ರೀಟ್‌ ರಸ್ತೆ ನಿರ್ಮಾಣ ಮತ್ತು ಅಂಬೇಡ್ಕರ್‌ ನಗರದ ಮುಖ್ಯ ರಸ್ತೆಗೆ ಚರಂಡಿ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ 


ರಸ್ತೆಗೆ ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ, ಅಂಬೇಡ್ಕರ್‌ ಬಡಾವಣೆಯ ನರಸಿಂಹ ಮನೆಗಾಗಿ ನಂಜುಂಡ ಮನೆಯ ಹಿಂಭಾಗವಾಗಿ ಕರಿಯ ಮನೆ ಹಿಂಭಾಗ. ಕೆಂಚಯ್ಯ ಚಂದ್ರುರವರ ಮ 
ಹಿಂಭಾಗ ರಸ್ತೆ ಮತ್ತು ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ. ಅಂಬೇಡ್ಕರ್‌ ಬಡಾವಣೆಯ ಶ್ರೀಧರ್‌ ಮನೆಯಿಂದ ಗಂಗಮ್ಮ ಮನೆಯವರೆಗೆ ರಸ್ತೆಗೆ ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ . ಮೀರಾ ಕೆರಿಯಪ್ಪ 


4 ಸಗರದ ದೇವಸ್ಥಾನ ರಸ್ತೆಗೆ ಚರಂಡಿ 'ಥಾಗೂ ಕಲ್ಲರ್ಟ್‌ ನಿರ್ಮಾಣ, ಸಮುದಾಯ 'ಭವನ ಜೇಕಬ್‌ ಮನೆ ಹತ್ತಿರ ಕಾಂಕ್ರಿಟ್‌ ರಸ್ತೆ ಮತ್ತು ಇಡೆ ಗೋಡೆ. ಚರಂಡಿ ನಿರ್ಮಾಣ 


ಕಾಮಗಾರಿ. 
s [ಕಸ್ಪಲ್‌ ಕೋರ್ಟ್‌ ರಸ್ತೆ (ರೋಶಾನರ ಕೆರೆ) ರಸ್ತೆ ಅಗಲೀಕರಣ ಹಾಗೂ ರಸ್ತೆ ಡಾಂಬರೀಕರಣ, ರೋಶಾನರ ಪಂಪ್‌ ಹೌಸ್‌ ಹತ್ತಿರ ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ ಮತ್ತು 
[ಮಂಗಳಾದೇವಿನಗರ ಪರಿಶಿಷ್ಟ ಜಾತಿ ಕಾಲೋನಿಯಿಂದ ಮೂರ್ನಾಡು ರಸ್ತೆಗೆ ಸಂಪರ್ಕ ಕಲ್ಲಿಸುವ ರಸ್ತೆಯ ಅಭಿವೃದ್ಧಿ ಕಾಮಗಾರಿ 


ವಾರ್ಡ್‌ ನಂ ರ ಚಾಮಾಮನೆ ಹೆತ್ತಿರ ತಡೆಸೋಡೆ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ ಮತ್ತು ವಂ ವೌ ಮುಂಭಾಗ ಚರಂಡಿ ಮತ್ತು ಕಲ್ಪ ಕಲ ಬರ್ಟ್‌ ನಿರ್ಮಾಣ. ಮಂಗಳಾದೇವಿ 


37.63 
| — 
ರು ವೆ 
95.00 77.69 
0.00 19.71 
55.00 $.72 


Pagel 


LLL 


es 
ಕಾಮಗಾರಿಗಳ ವಿವರ Wi 
ಮೊತ್ತ 
ಮ —— 
ವಾರ್ಡ್‌ ಸಂ.16ರ ಮಂಗಳೂರು ರಸ್ತೆ ಕೆಳಭಾಗ ಸುಬ್ರಹ್ಮಣ್ಯ ಮನೆ ಹತ್ತಿರ ಮೆಟ್ಟಿಲು ನಿರ್ಮಾಣ, ವಾರ್ಡ್‌ ನಂ.17ರ ಬೋಜಪ ಪರವರ ಮನೆ ಹತ್ತಿರ ಚರಂಡಿ ಹಾಗೂ ಕಾಂಕ್ರಿಟ್‌ 
ರಸ್ತೆ ನಿರ್ಮಾಣ, ಅಂಬೇಡ್ಕರ್‌ ಭವನದಿಂದ ಅಶೋಕಸುರದವರೆಗೆ ರಸ್ತೆ ಅಗಲಿಃ ಕರಣ. ಭವಾನಿ ಮನೆ ಬಳಿಯಲ್ಲಿ ತಡೆಗೋಡೆ” ಚರಂಡಿ ಮತ್ತು ಸ್ಟ್ಯಾಬ್‌ ಅಳವಡಿಸುವ ಕಾಮಗಾರಿ. 
ವಾರ್ಡ್‌ ನಂ.18ರಲ್ಲಿ ಕುಮಾರೇಶ್‌ರವರ ಮನೆಯ ಹತ್ತಿರ ರಸ್ತೆಯ ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ, ಪುಟಾಣಿನಗರದಲ್ಲಿ ಡಾಂಬರೀಕರಣ ಮತ್ತು 6 ಕಡೆಗಳಲ್ಲಿ ಕಾಲುದಾರಿ ನಿರ್ಮಾಣ ವ pr 
ಕಾಮಗಾರಿ, ವಾರ್ಡ್‌.ನಂ 21 ರ ಗುರುವ ಮನೆಯ ಹಕ್ತಿರ ಸಾರ್ವಜನಿಕ ರಸ್ತೆಗೆ ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ & ಪುತ್ತ್ರರವರ ಮನೆಯಿಂದ ಮೆಂಜುರವರ ಮನೆಯವರೆಗೆ ಕಾಲುದಾರಿ ALi ಗ 
ನಿರ್ಮಾಣ & ಪು ಪುತ್ತರವರ ಮನೆಯ ಹತ್ತಿರ ಸಾರ್ವಜನಿಕ ರಸ್ತೆಗೆ ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ & ಮಂಜುರವರ ಮನೆಯ ಹತ್ತಿರ ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ ೩ ಛಗಬತಿ 
ದೇವಾಲಯ ಪತ್ತಿರ ತೋಡಿಗೆ ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ. 
BAPE EOS AFR TSS ek 
ವಾರ್ಡ್‌ ನಂ.22ರ ಶ್ರೀ ರಾಜು ಮನೆಯಿಂದ ಶ್ರೀ. ಶಿವು ಮನೆವರೆಗೆ ತಜೆಗೋಡಿ ನಿರ್ಮಾಣ, ತ್ಕಾಗರಾಜಕಾಲೋನಿ ಲಕ್ಕಮ್ಮನವರ ಮನೆಗೆ ಹೋಗುವ ಕಾಲುದಾರಿ ನಿರ್ಮಾಣ 
) ಮತ್ತು ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ. ಕೃಷ್ಣ ಮನೆ ಬಳಿ ಕಾಲುದಾರಿ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ. ವಾರ್ಡ್‌ ನಂ,23ರ ಉಕ್ಕುಡದ ಚೆಂಡ್ರ ಮನೆ ಮುಂಭಾಗ ರಸ್ತೆಗೆ ತಡಗೋಡೆ ನಿರ್ಮಾಣ, 60.00 46 
ಉಕ್ಕುಡದ ಹರೀಶ್‌ ಮನೆಯಿಂದ ದಿಲೀಪ್‌ ಮನೆಯವರೆಗೆ ರಸೆ ಸ್ಪೆಗೆ ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ, ಉಕ್ಕುಡ ರಸ್ತೆ ಅಗಲೀಕರಣ ಮತ್ತು ಡಾಂಬರೀಕರಣ, ಉಕ್ಕುಡ ರತು ಮನೆ ಬದಿ ' ಸಸ 
ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ, ಉಕ್ಕುಡದಿಂದ ಶೇಖರ್‌ ರವರ ಮನೆಯವರೆಗೆ ಮರು ಡಾಂಬರೀಕರಣ. ಮತ್ತು ಸ್ತಿ ಜಾಜಬ್ಮುರವರ ಮನೆ ಬದಿ ಇ ತಡೆಗೋಡೆ ನಿರ್ಮಾ ಣ ಕಾಮಗಾರಿ, \ 
EE SUES AR 
ವಾರ್ಜ್‌ ವಂ.14ರ ಸೀತಮ್ಮನವರ ಮನೆಯ ಹತ್ತಿರದ ರಸ್ಸೆಗೆ ತಡೆಗೋಡೆ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ. ವಾರ್ಡ್‌ ನಂ. 'ಸಂ.ಗರ ಜ್ಯೋತಿನ 5ಗರ ಶ್ರೀ.ಸುರೇಶ್‌ರವರ ಮನೆಯ ಮುಂಭಾಗ {500 [i Wp: 
ಕಾಂಕ್ರೀಟ್‌ ರಸ್ತೆ ಮತ್ತು ಚರಂಡಿ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ. ವಾರ್ಡ್‌ ನಂ. 19ರ ದೇಚೂರು ಶ್ರೀ, ನಾರಾಯಣರವರ ಮನೆ ಹತ್ತಿರ ರಸ್ತೆ ಅಭಿವ್ಯ ೈದ್ಧಿ ಕಾಮಗಾರಿ. ' " 
LLL em LL 
ವಾರ್ಡ್‌ ನಂ.01ರ ವಿದ್ಯಾನಗರದಲ್ಲಿ ಶೀಮತಿ ಸೀತಮ್ಮರವರ ಮನೆಯಿಂದ ಶ್ರೀ ಸ ಸಣ್ಣಪ್ಪರವರ ಮನೆವರೆಗೆ ರಸ್ತೆ ಅಭಿವೃದ್ಧಿ ಕಾಮಗಾರಿ. ವಾರ್ಡ್‌ ನಂ.9ರ ಐ.ಟಿ.ಐ. ಹಿಂಭಾಗ 
4 ನಾಯಕ್‌ (ಪರಿಶಿಷ್ಠ ಪಂಗಡ) ಇವರ ಮನೆಯ ಮುಂಭಾಗ ರಸ್ತೆ ಮತ್ತು ಚರಂಡಿ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ, ವಾರ್ಡ್‌ ನಂ.!1ರ ವನಿತ ಮನೆ ಮುಂಭಾಗ ಚರಂಡಿ ನಿರ್ಮಾಣ 4626 45n8 
"  |ಕಾಮಗಾರಿ. ಸಭ ನಂ.23ರ ರಾಜರಾಜೇಶ್ವರಿನಗರದಲ್ಲಿ ನೇತ್ರ ಮತ್ತು” ಮಂಜುನಾಥ್‌ ಮನೆ ಮುಂಭಾಗ ಕಾಂಕ್ರೀಟ್‌ ರಸ್ತೆ ನಿರ್ಮಾಣ, ಮೈಲಾರಿ ಮನೆ ಮುಂಭಾಗ ಕಾಂಕ್ರೀಟ್‌ ks es 
[ಕೆ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ. ವಾರ್ಡ್‌ ಸಂ. 2ರ ಜಾಮುಂದೇಶ್ವರಿನಗರದ ಶೇಶಪ್ಪರವರ ಮನೆ ಹತ್ತಿರ ರಸ್ತೆ ಅಭಿವೃದ್ಧಿ ಕ ಕಾಮಗಾರಿ, 
ಮಡಿಕೇರಿ ನಗರಸಭೆಯ ವ್ಯಾಪ್ತಿಯ ಉಕ್ಕಡದ ಬಳಿಯಲ್ಲಿ 12.5 ಅಕ್ಷ ಶೇಣರ್‌ ಸಾಮರ್ಥ್ಯದ ನೆಲಮಟ್ಟದ ಜ ಲಸಂಗಹಾಗಾರವನ್ನು ನಿರ್ಮಿಸುವುದು ಮತ್ತು ಹಾಲಿ ಸವಾ ES 
If ಸಂಗ್ರಹಾಗಾರಗಳು ಹಾಗೂ ವಿತರಣಾ ಜಾಲ ಕೊಳವೆ ಮಾರ್ಗಗಳಿಗೆ ಜೋಡಣೆಯ ಕಾಮಂ 41500 149.60 
es —————— ಲಿ IR 
EE 
ಸುದರ್ಶನ ಸರ್ಕಲ್‌ ಬಳಿ 7.5 ಲಕ್ಷ ಲೀಟರ್‌ ಸಾಮರ್ಥ್ಯದ ನೆಲಮಟ್ಟದ ಜಲಸಂಗ್ರಹಾಗಾರದ ನಿರ್ಮಾಣ ಮತ್ತು ಹಾಲಿ ಸೇವಾ ಸಂಗ್ರಹಾಗಾರಗಳು ಹಾಗೂ ವಿತರಣಾ ಜಾಲ me 
ಸ ಕೊಳವೆ ಮಾರ್ಗಗಳಿಗೆ ಜೋಡಣೆಯ ಕಾಮಗಾರಿ 112.50 90.00 
- ರ್‌ ಪ್ರದೇಶದನ್ನಿರುವ REESE 
12 |ನುಡಿಕೇರಿ ನಗರಸಭೆಯ ವ್ಯಾಪ್ತಿಯ ಸ್ಫೋನ್‌ ಹಿಲ್‌ ಪ್ರದೇಶದಲ್ಲಿರುವ ಜಲಶುದ್ದಿಕರಣ ಘಟಕದ ಆವರಣದಲ್ಲಿ 25.00 ಅಕ್ಷ ಶಟರ್‌ ಸಾಮರ್ಥ್ಯದ ನೆಲಮಟದ ಜಲ K RE 
ಸಂಗ್ರಹಾಗಾರದ ನಿರ್ಮಾಣ ೪ 187.50 150.00 
ಮಡಿಕೇರಿ ನಗರಸಭೆಯ ವ್ಯಾಪ್ತಿಯ ನೀರುಶುದ್ದೀಕರಣಾಗಾರದಿಂದ ಕೆ.ಎಸ್‌.ಟಿ.ಡಿ.ಸಿ.ಜಂಕ್ಷನ್‌ವರೆಗೆ ಸುಮಾರು 1500 ಮೀ. ಉದ್ದ ದಿ.ಐ. ಫೀಡರ್‌ ವೆ ಮೇಯ್ಸ್‌ ಅಳವಣಿಸುವ K _ 
ಕಾಮಗಾರಿ. 140.00 112.00 
ಕೆಎಸ್‌.ಟಿ.ಡಿ.ಸಿ ಜಂಕ್ಷನ್‌ನಿಂದ ಕೋಟೆ ಜಂಕ್ಷನ'ವರೆಗೆ 1750 ಮೀ ಉದ್ದ ಡಿ.ಐ ಫೀಡರ್‌ಮೇನ್‌ ಅಳವನಸವ ಕಾಮಗಾರಿ. 94,00 75.20 
ಮಡಿಕೇರಿ ನಗರಸಭೆಯ ವ್ಯಾಪಿಯ ನೀರು ಶುದ್ದೀಕರಣಾಗಾರದಿಂದೆ ಇ ಲಷೇಟೆವಕಗ ಸಾ ಪಾಪ30 ಮೀ. ಉದ್ದ ಡಿ.ಐ. ಫೀಡರ್‌ ಮೇಯ್ಸ್ಸ್‌ ಅಳವಡಿಸುವ ಕಾಮಗಾರಿ, 235,00 188.00 
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Workwise Progress of MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20) 


| ಸe-2509202 


—— 


Sector Name 


Work Name 


Estimate | Expenditur 


Rs. in Lakhs 


Work Status 


S.No |Town Name 
NEE: 
1 Madikere 


2017-18 
BG 


Buildings 


2017-18 


Madikere 


Madikere 


Madikere 


BG 
2017-18 


Buildings 


Buildings 


Buildings 


Construction of public toitet near Munishwara Samudaya Bhavan in Ward no 
18, Madikeri 


Construction of toilet building to Ukkuda samudaya bhavan. 


Work Completed 


Work Started 


Repair of toilet at private bus stand. 


Renovation of toilet building, Murnad road, Madikeri. 


Work Completed 


Work Completed 


5 Madikere BG Burial Ground [Construction of road towards Gowda Samaj gravyard at New Exetnsion, 2.50 569 Work Completed 
2017-18 | re 
6 Madikere BG Burial Ground [Development of Hindu rudrabhoomi near chain gate. ' 442 0.00 Work Completed 
7 Madikere 2017518 Burial Ground [Laying of interlocks in Chaingate Graveyard, Madikeri - 085 ] 0.78 Work Completed 
AM EEE SS AIRES MM 
2017-18 Parks and 

8 Madikere 86 Gardsns Development of park at Thyagraj Colony. 3.00 2.74 Work Completed 
STN CCRT CEES RSS NE ] 

[ Madikere ಲ bel Development of park near cauvery layout. 3.92 3.37 Work Completed 

10 | Madi ಸ Roads Reasphalting of hill road 8.00 7.15 Work Completed 

1 Madikere ಸ Roads Construction of footpath near Sri Raghavendra temple. 2.00 1.03 Work Completed 
NE ES 

12 Madikere 2017-18 Roads Ward No 7-Construction of footpath from Sri Dhanu's house upto Sri Murthy"'s 200 153 Work Completed 

BG [nouse. 
— RN A 

13 Madikere ಸ Roads Construction of road near Sri Michael's house at Azadnagar. 3.72 3.54 Work Completed 

me SS NS 
, 2017-18 , Ke , 

14 Madikere BG Roads Reashalting of roads behind gaddige. 3.00 0.00 [ Work Stated 

[a 4 ನ ks 


Workwise Progress of MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20} 


§ Ki ru 
Date=25-09-2020 Rs, in Lakhs 
re — ಸಾ —— 5 Pies — 
S.No }|Town Name} Year | Sector Name Work Name Reece Work Status 
EE Cost Cost 
2017-18 Ward No 1- Development of roads from Sri Muthanna"'s house upto Sri 
15 Madikere BG Roads Sajeed's house at Subramanya Nagar 2.00 1,81 Work Completed 
Ne ಗ 1 
16 Medikere [2 Roads Ward No 13- Construction of drain near Smt Smitha Bhat"s house at new 250 226 Work Completed 
extension. 
ನ EN ಮ 
, § 2017-18 Construction of concrete road near Sri. Sudhakara's house, Rajaseat road, ¥ 
17 Madikere BG Roads Madikeri § 2.54 2.18 Work Compigied 
I ESSN _ 
§ 2017-18 Solid Waste R R q y 
18 Madikere BG Management Construction of retaing wall at landfill site \ 27.70 21.80 L Work Completed 
k ಸ y 
Madikere ಸ್‌ er Ward No 7- Construction of drain behind Smt LAtha Bangers house. 5.00 428 Work Completed 
R 2017-18 Storm Water ಸ ೫ Ne ] Fs 
20 Madikere 56 Drains Ward No 10- Construction of drain near Rai Police house. 3.00 1.೭1 . Work Completed 
ie Lene fn | 
2 Madikere RN el Ward No 10- Construction of drain in front of Sri Devraj"s house 2.00 258 Work Completed 
BSN SRNR | tl 
| 2017-18 Storm Water Construction of drain from Sri Sundar"'s house upto Mahalinga's house at k & 
22 Madikere BG Drains - |Indiranagar. 1.50 1.15 Work Completed 
_ E EE HS — 
ಯ t 
Madikere Ri Ua Ward No.3- Construction of drain from society upto Sri Hamisa"s hcuse. 1.50 1.32 Work Completed 
A - ———— ು wi — — 
24 ಕಾ ಕ EE Construction of drain near Sri Sudesh's house at Putaninagar. | 1.50 12° Work Completed 
— |e - ————— ಜಾ 
R 2017-18 Storm Water Laying of pipe to drain from Sri John's house upto Jose house at ) 
25 Madikere BG Drains Chamundeshwari ಗ೩ಿರ್ದರ್ಷ, 1.50 1.4C Work Completed 
k 2017-18 Storm Water [Construction of hume pipe drain from Sri Belliappa"s house uplo Zubeda""s 
26 Macikere EG Drains house at Mangaladevinagar. ' 130 113 Work Completed 
Ais 1 ಹ) 


Workwise Progress of MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20) 


— 
~4te=25-09-2020 P Rs. in Lakhs 
S.No [Town Name| Year | Sector Name Work Name [Estimate | Expenditur Work Status 
_| Cost | eCost 
¥ y -1 ; i i i s i 21 ; 
27 Madikere 2017-18 Storm Water Construction of drain from Sri Machaiahs house upto Sri Gunashekar"s house ೨77 419 Work Completed 
BG Drains at Dechur. - d 
[ —— 
K 2017-18 Storm Water R ವ N 
28 Madikere 86 Drains Construction of drain infronr of Smt. Gangamma”s house, Puttaninagar, Ward 1.00 0.94 Work Completed 
lo je —— ನಾ 
p 2017-18 Storm Water [Laying cover stab to drain infront of Sri. Manjunath"”s house, Dechuru. 
29 Madikere BG Drains Madikerl 1.54 1.27 Work Completed 
| 2017-18 RN R b F A R RK 
30 Madikere BG Street Lighting Installation of pane! board including control panel for 5 Nos High mast lights. 2.85 2.10 Work Completed 
dt 
31 Madikere ಗ Street Lighting [Stringing of phase wires and laying of poles at selected places. 4.50 4.21 Work Completed 
— — m i 
32 Madikere | Street Lighting Installation of energy meter including control boxes at selected 38 places. 6.50 4.93 Work Completed 
| 
33 I Madikere Street Lighting Installation of 9 Control unit to the street lights near Muttappa Temple . 1.16 Work Completed 
: SR 
— 
2017-18 Construction of cistern near costume maker, Ganapathi street, near gowda"'s 
34 Madikere - BG Water Supply Jaravyard at Stewart hill road, laying of pipeline from Mahdevpet upto Abdul 5.80 4.94 Work Completed 
Kalam layout, laying of pipeline from open well upto anganavadi road. 
| (F 
R 2017-18 , installation pumpset and replacement of panel board to the borewells near PR 
35 Madikere BG Water Supply Karnancabane, Daswal Quarters. chain gate. 6.50 5.54 Work Completed 
[ 2017-18 L: id: f 63 line fi I OHT 
R 17- - aying of laying of 63mm pipeline from boreweil upto mini near 
36 Madikere BG Water Supply Kannandabane.and from chain gate uotp dechur. 2.09 ಸತಿ Work Completed 
—— —— A Pcs 
ಬಸ 2017-18 Laying of 63mm HOPE pipeline from Bhagavathi temple upto housing board py & 
37> | Madikere BG Water Supply reapir of gravity water tank at Chowdeshwari Nagar. 400 ಸಿಬಿಸಿ Work Compteted 
p i hy 4 h. 
38 Madikere 2017-18 Water Supply Laying of UG cable from booster pumphouse TC upto booster pumphouse 3.80 3.34 . Work Completed 
BG panel board. 
NE — iS 
3 i t 
49 ಸಂ! ಪ Water ೨.09 ಗ of 5 nos SHP and 1 No 10HP. submersible pumpsets and starier 260 232 Work Completed 
—— dk 
[ AN AIA Subtotal 149.74 | 118.10 
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Workwise Progress of MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20} 
_ — ——— T 
Date=25-09-2020 ' i Rs. in Lakhs 4 ( 
ರ್‌ : ಸಾವ ಸಾ ಯಾ | ಮ FESR 
S.No. | Town Name] Year | Sector Name Work Name k Estimate | Expenditur Work Status 
Cost | e Cost 
p 2017-18 AS - [Completion work of toilet building in Potary Road ant Construction of toilet 
7 PG. di Buildings 1p ding in-back-sids CMC Office, Madikeri. p 2.15 0.00 Tender to be Invited 
] Madikere 2017-18 Burial Ground Improvements works of Gowda Samaja Graveey Yard, New-Extension. 215 0.00 Tender to be Invited 
PG Madikeri, p 
2017- arks and f ಸ ಎನಿ 
3 Madikere ಮ fa Painting work of Ranipete and Cauvery Layout Park. Madikeri . 215 0.00 Tender to be Invited » 
7 [ f rod. ks inf FFMKMC I Bh hi | i] 
K 207-18 y mprovements of road works infront of FM college ta Bhgavathinagar ೪ 
4 Madikere PG Roads  [eonnectng road, Macikeri, | 4.30 0.00 Work Started 
2 | ಗ J (3 
207-18 Storm Water Construction of drain infront of Sr; Madhukar"s: house to connecting of storm 7 p 
ನ Meglkeis, PG Drains ‘water drain, Kannika layout, Madixeri 42 00 Work $taned 
6 Madikere 2017-18 Street Lighting Providing Timer control Box and STLT wire at ward no 1{0 23 at cnc limits 0.90 Work Started 
PG - Madikeri 
— - — J ಜ್‌ 
R 2017-18 ಟೆ Purchasing of 6000 litre Water tanker in {3th finance scheme 2014 1588 Part 
7 Madikere PG Walter Supply bill to be Paid k k y | 8.59 8.59 Work Completed 
Subtotal ) 25.78 8.59 
- ಲ್ಸ ದ Ks ———————. | 
ಸ್‌ pe ಲ 
] ) #0 
i ) ff 
; | h As ಸ 


Joint Director (Development 
Directorate of Municipal 
\ Administration 
X Bengaluru 


Workwise Progress of MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20) 


k $ 
y ie=25-09-2020 


Madikere 


[ 


Madikere 


Madikere 


Madikere 


EA 


BG 


Management 


Construction drain near Putta rice Mil, Matta Road & Near Paruk house, 


Rs. in Lakhs 
S.No |Town Name] Year | Sector Name Work Name Estimate’ | Expenditur Work Status 
: : Cost | eCost | 
p Madikere 2018-19 Buildings Construction of toilet buitding near Market building & Kundurumotte Temple, 15.70 00೦ Work Started 
BG |Madikeri. 
2018-19 Re-asphalting of road near Steewert hil Christhian Garvey yard to Prasanna 
2 Madikere BG Roads Ganapthi Temple road & Improvements of road Cofee Board, Near Hosalike 13.00 6.63 Work Stafled 
house in Mangalore road & near Peter"'s house in Kannadabnae. 
2018-19 Re-asphalting of road near Sri. Lokesh"s house to Sri. Manjachari's house, 
3 Madikere BG Roads DAR Quarters & Ananda"'s house, Jayanagar & Improvements of road near 10.55 7.87 Work Staried 
Ravi"""s House near water Tank, Chamundeswarinagar. 
SR REE 
4 Madikere 20114 solid Waste Laying sheet for screening shed in Landfill Site, Madikeri. 6.40 | 3.85 Work Completed 
BG Management 
WE _ 
5 Madikere 201819 Solid Wests Purchase of bins to households for wetwaste 25.00 0.00 Tender to be Invited 


2018-419 Storm Water Ganapathi Street & Siddapura road to Rotry & Near Judge quatres & Improvent 
BG Drains of drain works infront of Muttappa Temple & construction of culvert near AV 1355 180) Work Gompleisd 
scholl inback side of Gaddige. ಹ 
2018-19 Storm Water Construction of drain in Sasthrinagar & Construction of culvert in New- ' 
BG Drains Extension & Improvent of drain works near Cofee Board road & ರ 1900 es Work Completed 
Providing street light wires and poles for electric connections in necessary ( 
2018-19 PE wards & providing 250W sodium street light & in necessary wards providing 
BG Street Lighting street light timer contro! unit & providing UG cable for Octogonal street light SU 0.00 Work Started 
pole at Mysore road § L_ 
2018-19 


Street Lighting [Shifting of Electrical poles and transformers at rajaseat Road in CMC Limits 10.00 9.65 ° Work Completed } 


7 “Workwise Progress of MADIKERI CMC under 14th Finance’ Commission Grants (2017-18 to 2019-20) 
K 7 “T ಫ ; 
Date=25-09-2020. - Rs. in Lakhs 
Year | Sector Name 


S.No {Town Name Work Name Estimate | Expenditur Work Status 


£4 Cost | e Cost Ms 
2 Providing & fixing of 4" PVC pipe at Vice President house road in | 


2018-19 Subramaninagara & providing and fixing of 2'PVC pipeline at Maahdevpet 

10 - Medikere BG Water Supply |Basaveshwara temple backside and Chamundeshwarinagar Councillor house 10.00 9.97 4 Work Completed 

| road & near AY school in CMC limit Madikeri and providing Cistern near 

| |Basaveshwara tempia & AV school for the purpose of drinking water 

WS Hh TT ್‌ 
\ 2018-19 Buying and installation of 150HP centnfugal pump for booster pump house & 
11 Madikere BG Water Supply buying of 2no.s SHP Stand-by pump set for mallikarjunanagara and R 46ರ ೧.೧0 Work Started 
| | kodandarama temple and market toilets submersible Pump set ನ 


Providing & fixing of 3" PVC line from Ganapathi Street Dasawal cross to 


K 2018-19 ¥ Chowki & mallikarfunanagara Shri M.B.Ganesh upper street & providing 2° po ES MeN 
IZ Madikere BG Water Supply HDPE pipe from dasawal sri Muneeshwara temple to Daswal main road & 200 ಸೆ Wolk Gompleled 
£ p i ” [providing 5HP pump set for hand pump near pension lane Sri Perumal House ] 
b. p ಹಿ ವ sl 
2018-19 Proving 3" PVC pipeline at Somwarpet road to Sampigekatte Chondakki house 
13 Madikere BG Water Supply |& Yelepete lank to Abbifalls road Gas godown & in race course road and 2° GI 11.00 "930 Work Completed . 
4 } pipeline from tank to pumphouse at Yelepete tank K 
pa ————— ಹ್‌ 
4 Subtotal H 
hE el { 


Hy 
(Ud , 


Joint Director (Development) 
Directorate of Municip a} 
Adminisiraticn 


[ Workwise Progress of MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20) 


0 2=25-09-2020 " ' Rs. in Lakhs 


S.No [Town Name] Year | Sector Name Work Name Estimate | Expenditur Work Status 
- Cost e Cost 
p Madikere 2019-20 Buildings Construction of toilet builing infront of District Health Office in onwards 


| 10.45 0.00 Under Tender Process 
BG Omakreswara temple road, Madikeri. - 
A 


2 Madikere BG Buriat Ground [Construction of road in Maltikarjunanagar Gravey Yard, Madikeri. 10.45 0.00 + [Under Tender Process. 
- 2019-20 Parks and Construction of compound wall near CMC Park and improvements work in 8 
3 Madikere Gardens Kannika Layout Park, Madikerl. _ 10.45 0.00 Work Started 
Madikere Improvements of road works in CV Shankar road to SBI Bank Road, Madikeri. 6.35 ’ 0,00 Work Started 
1 | 
2019-20 Improvements of road works in Convent junction to St. Joseph School. Harihara 
5 Madikere BG Roads Srvice station to Dechuru Ganapathi temple. TV 1 Office onwards road in New- 25.00 000 Work Started 


Extension and Canara bank road infront of Mythrihaft, Madikeri. 


| A — TT— r _ 
6 | medkere |?01220 | Solid Waste amount reserved for SBM DPR Works 40.00 9.19 Work Started 
BG Management 
7 Madikere 2019-20 Solid Waste Improvement works in Screening shed in Landfill Site, Madikeri. 1.80 1.61 Work Cornpleted 
BG Management f 


| Construction of drain in FMKMC college road to New Kendriya Vidhyalaya 
2019-20 Storm Water [Schoo onwards road, Sri Jagdheesh"'s house to Sri. Appaiahs house in FTI 

BG Drains back side and near Sri. Beliyappa"s house in Dechuru, and Laying of coverslab 
infront of Smt. Usha"s house in Dechuru, Madikeri, 


8 Madikere 11.80 0.00 Work Started 


KR 2019-20 Storm Water [Improvements of drain works in Junior college road io Omkareswara temple 
|| Madkere | gg Drains _ [onwards road and infront of Cauvery Hall, Madilkeri 10.00 -- 0.00 Work Started 4 
2019-20 Storm Water Construction of drain near Sri. Vishvanaths house to Smt. Dhamayanthi™s 


10 Madikere | _ house, Subramanyanagar and banck side of Omkareswara temple road, 10.00 0.00 Work Started 
“BG Drains Madikeri _ . 


11 Madikere 2019-20 Storm Water [Construction of drain infront of CMC Office Complex and TV! office onwards 10.00 000 Work Started 


BG Drains road, Madikeri. 
L 1 RS | 


ಷಿ 


Workwise Progress of MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20) 


ರಷ!ಣವ25-09-2020 


S.No [Town Name| Year | Sector hans | 


Rs. inl. 


akhs 


Work Name 


Work Status 


- 


|S 16mtr Highmast at webs circle and providing 12.Smir highmast near 


RR 
Estimate | Expenditur 
Cost e Cost 
—— 0s 1 


pM 2019-20 me < 
42 Madikere BG Stree! Lighting sampigékatte circle and vijaya vinayaka temple 16.00 1378 Work Completed 
ವ icc + 1 Ee 
2 2019-20 ಸ F ) p p 
Madikere BG Street Lighting |Providing UG cable from chain gate to aranya bhavan and required area 4.90 0.00 Work Staded 
ನ 2019-20 | ee HDPE pipetine for water supiy from Octra pumphy t | 
i -. Oy ‘ine fx suppiy from Octrai pumphouse to pS _ ಸ R 
Madikere BG. (| Water Supply sampigekatle 7.80 7.80 Work Completed 
ಮ EN 2K ss } 
2019-20 wy Providing and laying of 3 inch PVT pipeline from Rutrigues building to TV1 
ರ 15 Madikere BG Water Supply office and providing 2 inch PVC pipeline behind ITI 4.00 3.97 Work Completed 
ಸಂ _ | ——— _ | J ಎ! 
2019-20 R Providing 2inch PVC pipeline from Daswal to Ganapathi beedi and frorn market ke K 
18 Madikere BG Water Supply to Mahadevpet and Ranipet to Mallikarjunanagara junction and shastrinagara KS 0.0 Work Started 
2019-20: K ನ Fi ] 7 p f 
17 Madikere 8 Water Supply Providing 25KVA DTC at Dechur borewell and electrification 5.00 0.19 Work Started 
F er , |Providing Standby Mctor and Panel board and electrification for Rohanara Z 
18 Madikere BG Water Supply standby motor 4.00 0.00 Work Started 
§ 2019-20 ge - £ i ವ | 
19 Madikere | 86 Water Supply [shifting motor panel board starters at Kanandabane pump house 800 | 0.03 Work Started 
SN ಗ್‌ T h 
? 2019-20 «4 Providing drilling Sinch and SHP submersible pump set and providing 25KVA y 
20 Madikere BG Water Supply JDTG and electritication ; 6.00 0.12 Work Started 
K k 
g Sublotat 209.00 36.73 
——————— 
| >] TOTAL 525.82 | 235.78 
fF * 


\loint Director (Development 
Mirectorate of Municipa: 
Administration 


Benga 


luru 


| 
Description of each ಗ No uf works | Estimated Cost Lo BN 
work completed Rsin lakhs elease: Rxpenliture 
ಸ (Rsin lakhs) | (psi lakhs) 
Construction of Sanitary Land Fill Under Tsndet - 
Process 
Construction of Lcachae Collection|Under Tender 
Tank for Sanitary Land Fill Process § 
Planted Gravel Filter Undvs Tener - 
Process 
Drywaste Collection Center Undkr. Tender - s 
ಸಿ Process i 
Weigh Bridge Plat form ,Wcigh Bridge |Under Tender 
Building Process 
ಸ Expenditure made under 
VE 1 
Construction of Compound Wall Compteted | _ eld EiE 
2019-20 R541.58 lakhs 
_ Ff | ; ~~ |Under Tend 
Construction of Processing shed REC ko: under - 
Process 
ಇ ; » Under Tend p 
Construction of Processing shed CIR py ha - 
Process R 
| 
p Under Tender 
Construction of Lcachate tank for PS Mm er Sh SX - 
Process 
— 
R F Rad Under Tende 
Construction of Toilct Building nder-Tender ನ 
Process 
§ § id. id: 
Construction of Septic Tank. Under Tender - 
Process 
R . Und id. 
Construction of Soak pit ಗ er Tender - 
fy TOCess 
Construction of Deep Waste Burialunder Fender 
Facility [process 
p Under Tend: 
Construction of Road pr SST ಸ 
rucess | 
7 ಗ 
A F: cr Te y 
Construction of Drain ಸಜ end - 
TOCesS 
ಮ i Unde id 
Construction of Culver eer Tender - 
Process 
MS Expenditure made under SFC. 
Supply of mini tipper eoripleted 2014-15 funds release in 
| [2017-18 Rs 31.20lakhs 
Supply of Pushing type handcart vet to obtain 
technical sanction 
Provision of a Loader 
Complete set of machinery at the 
FA # fe [yet to obtain 
Seregation at pre sorting technical sanction 561.1 98.05 
Complete set of machinery 35mm 
trommel and of 11m and 6 m for et to obtain 
16mm trommef technica! sanction H 
Complete set of machinery at the yet to obtain 
segregation technical sanction 
Supply of HOPE woven sac of 25 liter 
capacity for storage of dry waste at yet to obtain 
houses and small commercial shops technical sanction 
for ' yet to obtain 
storage of wet wastes at houses and _ [technica sanction 


Isecondary collection and 


transportation and strect sweeping yet to obtain 
vehicles echnical sanction 
Supply of Sound box, mic set and 2 n0s.|yat 10 obtain 
of advertising board (3ttx4ft) technical sanction 


Ri io obtain 
Motor with 2HP for spraying leachate fohschoicat sancticn 


Provision of tools, baskets, hand 


composting facility 


sieving screens for yt 10 obtain 
technical sanction 


basic toois 


Bagping tools, weighing machines and yet to obtain 
[technical cancion 


A yetto obisin 
Supply of DG set technical sanction 


K atta obtain 
Supply of Furniture and Fixtures technical sanction 
Supply of Furniture and Fixtures for yet to obtain } 
DWC technical sanction 
Supply of Security LED Light Magnet [yet to obtain 
Wand Baton techinical sanction 
. yet to obtain 
Supply of Computer appliance technical sanction 
Supply of ABC type 9 kg dry fire yet to obtain 
extinguisher technical sanction 
Supply, Installation and commissioning yet to obtain | 
iof CCW camera technical sanction | 


lof Biometric System 


Supply, Installation and commissioning [yetto obtain 


frechnical sanction 


Supply of industrial digital price 
computing bench scale type TCS 


etectroinic platform weighing scales vot 


Bow Cay Dont 


100 kg with big LED/LCD display technical san: 


3 bs 1 
gd 
3 


pe] 
[3 
೬ 


ಮಂಜೂರಾತಿ 


2019-20ನೇ ಸಾಲಿನ ಪ್ರವಾಹ ಕಾಮಗಾರಿಗಳ ವಿವರ 
ಆಡಳಿತಾತ್ತಕ 


[ 


ಹೊತ್ತ 
(ರೂ 


ಅಂದಾಜು 


ಕಾಮಗಾರಿಯ ಹೆಸರು 


WE-A Md BiNe MME 

_ - ಲ _ pe _ 
K ಮ . . Calamity Fund Special Grants | 
Calamity Fund Special Grants Financial 2018-19) - oP | 
| | { physical) | 
- —————— pe | 
| | Total’ , } | | | 
LLB's Estimated | Released | Released | _ . | | approved | Completed : Under Not 
; <0 | 1} Total | Expenditure ; Balance |! SRR NN : | } 
Name amount | (15%) | (25%) No.of | No.of works ; progress ; started | 

' RU | j works i 

Re - _ _ L. _ } . SE RN _ 
| ರ್‌ j | 
f j t j 
- i 1 f | 
OS Nn | 20 i | 
29200 219.00 73.00 292.00 29200 © 0.00 5 5 | fl f 
Madiker - | } 
I ed _— SO 


ಯೋಜನೆಯ ಹೆಸರು 


ನಗರೋತ್ಥಾನ (ಮುನಿಸಿಪಾಲಿಟಿ) 
ಹಂತ-3ರ ಯೋಜನೆ 


ಹಂಚಿಕೆ 
ಮೊತ್ತ 


3500 


(ರೂಲಕ್ಷೆಗಳಲ್ಲಿ) 


ಬಿಡುಗಡೆಯಾದ 
ಮೊತ್ತ 


793.62 


“ಪೆ 


ಚ 
pd 


2019-20 


2020-21 


_ Workwise Progress of MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20) 


Date=25-09-2020 Rs. in Lakhs 
Year | Sector Name - Work Name Estimate [Expenclr Work Status 


Construction of public toilet near Munishwara Samudaya Bhavan in Ward no 18, 


2017-18 1A 

Madikere Buildings Madikeri | 6.00 5.73 Work Completed 
2017-18 1 RF AO 

Madikere BG Buildings Construction of toilet building to Ukkuda samudaya bhavan. § 5.00 (1,00 Work Started 


Madikere Buildings Repair of toilet at private bus stand. 2.85 2.18 Work Completed 


2017-18 
BG 


[| 


| 4 | woot | Buildings Renovation of toilet building, Murnad road, Madikeri. 1.69 | 1.44 Work Comploted 
5 Madikere | Burial Ground [Construction of road towards Gowda Samaj aravyard at New Exetnsion. 2.50 5,69 Work Completed 
2017. 18 | 2 
Madikere Burial Ground [Development of Hindu rudrabhoomi near chain gate. 0.00 Work Compl! eted 
Madikere | 2017-18 Burial Ground 


BG 


Laying of interlocks in Chaingate Graveyard, Madikeri ‘ 0.76 Work Completed 


2017-18 | Parks and SR ' KM K - 
«| Madikere BG Gardens Development of park at Thyagraj Colony. - 2.74 Work Completed 
| 2017-18 | Parks-and 
| Madikere BG Gardens Development of park near cauvery layout. K 3.9 3.37 Work Completed 
a 18 4 A _ 
Madikere Roads Reasphalting of hill road. 715 Work Completed 
lk 18 KR KR pe 
Madikere Roads Construction of foctpath near Sri Raghavendra ternple. 103 Work Completed 
El Madikere ilk 18 Rಂ೩ರ$ ard No 7-Construction of footpath from Sri Dhanu's house upto Sri a Munhys | s 200 1.53 Work Completed 
3 (a 18 - A a 
Madikere Roads Construction of road near Sri Michael's house at Azacinagar. Work Completed 
2017. 18 | 
Madikere Roads Reashalting of roads behind gaddige. Work Started 


Workwise Progress of MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20} 


y 


Oate=25-09-2020 


S.No [Town Name Year | ಮಾ 
15 ಸ 

| 
| 
| 
| BG 
Madikere 


R 2017-18 Storm Water [Construction of hume pipe drain from Sri Belliappa"'s. house upto Zubeda""s 
26 Madikere R ಸ k R 
BG Drains house at Mangaladevinagar. 


Rs. in Lakhs 


Estimate | Expenditur 


Work Status 


El 


Ward No 1- Development of ‘roads from Sri Muthanna"s house upto Sri Sajeed's 
house at Subramanya Nagar 


Work Completed 


Ward No 13- Construction of drain near Smt Smitha Bhat"'s house at new 
extension. 


2017-18 


G Work Completed 


Construction of concrete road near Sri.Sudhakara”"s house, Rajaseat road, 
Madikeri 


Work Completed 


Solid Waste 
Management 


Fe 


ದ AR 
[oN v [2 


Work Completed 


Construction of retaing wall at landfill site. 


Storm Water 


k C leted 
Drains Work Comp 


- 


N 
[s] [7 


Ward Nb 7- Construction of drain behind Smt LAtha 3anger's house. 


Storm Water 
Drains 


Ward No 10- Construction of drain near Rai Police house. Work Conipleted 


Storm Water 
Drains 


2 


Work Completed 


Ward No 10- Construction of drain in front of Sri Devraj's house. 


Construction of drain from Sri Sundar"s house upto iahatinga's house at 
Indiranagar. 


Storm Water 
- Drains 


Work Completed 


Storm Water 
Drains 


3 Ward No 3- Construction of drain from society upto €ri Hamsa"'s house Work Completed 


Storm Water 


Drains Construction of drain near Sri Sudesh's house at Putaninagar. 


Madikere 


Work Completed 


Laying of pipe to drain from Sri John"'s house upto Jose house at i 
Chamundeshwari nagar. 


Storm Water 
Drains 


Work Completed 


Work Completed 


ಕ 


Date=25-09-2020 


27 Madikere 
28 Madikere 
Madikere 
Madikere 
Madikere - 


2017-18 
BG 


Sector Name 


[2 
z 
5 
pd 
& 
[ 


Storm Water 
Drains 


Storm Water 
Drains 


Storm Water 


29 Drains 


30' 


Street Lighting 


31 Street Lighting 


Madikere Street Lighting 


33 Madikere Street Lighting 


ಲು 
& 


Madikere Water Supply 


2017-18 
BG 


ಉ 


Madikere Water Supply 


Workwise Progress of MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20) 


Rs. in Lakrs 
RETA ima ದ: Hur 
Work Name Expendit 
Cost 
Construction of drain from Sri Machaiahs house upto Sri Gunashekar"'s house 
at Dechur. 


2, f 
Construction of drain infronr of Smt. Gangamma"'s house, Puttaninagar, Ward 
4: 


77 
.00 
54 


Laying cover slab to drain infront of Sri, Manjunath" house, Dechuru, 
Madikeri ೫ 


2.85 2.10 
6.50 4.93 


Installation of panel board including control panel for 5 Nos High mast lights. 


Stringing of phase wires and laying of poles at selected places. 


Installation of energy meter including control boxes at selected 38 places. 


Installation of 9 Control unit to the street lights near Muttappa Temple 


Construction of cistern near costume maker, Ganapathi street, near gowda""s 
gravyard at Stewart hill road, laying of pipeline from Mahdevpet upto Abdul 
Kalam tayout, laying of pipeline from open well upto anganavadi road. 


Installation pumpset and replacement of panel board to the borewells near 
Kannandabane, Daswal Quarters, chain gate. 

Laying of laying of 63mm pipeline from borewell upto mini OHT near 
Kannandabane and from chain gate uotp dechur. 


Laying of 63mm HDPE pipeline from Bhagavathi temple upto housing board 
reapir of gravity water tank at Chowdeshwari Nagar. K 


Laying of UG cable from booster pumphouse TC upto booster pumphouse panel 
board. 


Purchase of 5 nos 5HP and 1 No 10HP submersible pumpsets and starter 
boxes. 


36 Madikere | 017-18 Water Supply 
BG 

37 Madikere | 7017-18 Water Supply 
BG 

38 Madikere | 178 | Water Supply 
BG 

39 ಸ Water Supply 


Subtotal 


Work Status 


Work Completed 


Work Comp 


Ww 


of! 


Work Completed 


ಭಕ] 


Work Completed 


Work Completed 
Work Completed 


Work Completed 


ನ 


Work Completed 


; Workwise Progress of MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20) 


Date=25-09-2020 ; . i Rs. in Lakhs 


2017-18 
PG 


Improvements works of Gowda Samaja Graveey Yard, New-Extension, 
Madikeri. 


Burial Ground 2.15 0.00 


03 


o [Town Name Sector Name Work Name Estimate Expenditur Work Status 
l ಮ Cost e Cost $ 
2017-18 F Completion work of toilet building in Potary Road and Construction of toilet N 

Madikere PG Buildings building in back side CMC Office, Madiker. 2.15 0.00 Tender to be Invited 


Tender to be Invited 


2017-18 Parks and 


PG Gardens Painting work of Ranipete and Cauvery Layout Park, Madikeri. 2.15 0.00 


Tender to be Invited 


Improvements of road works infront of FMKMC college to Bhgavathinagar 
K Wa 4.30 - 0.00 
connecting road, Madikeri. 


2017-18 


Madikere PG 


Roads 


Construction of drain infront of Sri. Madhukar"s house to connecting of storm 
water drain, Kannika' layout, Madikeri. 


2017-18 
PG 


Storm Water 
Drains 


Madikere 


2017-18 
PG 


Providing Timer control Box and STLT wire at ward no 1 to 23 at cmc limits 
Madikeri 


0.00 


Madikere Street Lighting 


Work Started 


Work Started 


Work Started 


Purchasing of 6000 litre Water tanker in 13th finance scheme 2014.15BG Part 
bill to be Paid 


Water Supply 8.59 


K 2017-18 


Subtotal 


Work Completed 


| Workwise Progress of MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20) 


ವಿ!ವ25-09-2020 | 


Rs. in Lakhs 


Estimate | Expenditur 


Sector Name Work Name Work Status 
Cost e Cost 
1 ರ Buildings ರ of toilet building near Market building & Kundurumotte Temple, 15.70 000 } Work Started 


Re-asphalting of road near Steewert hill Christhian Garvey yard to Prasanna 
Ganapthi Temple road & Improvements of road Cofee Board, Near Hosalike 13.00 6.63 Work Started 
house in Mangalore road & near Peter""s house in Kennadabnae. 


Re-asphalting of road near Sri, Lokesh"'s house-to Sri. Manjachari"s house, 
DAR Quarters & Ananda"'s house, Jayanagar & Improvements of road near 10.55 7.87 Work Started 
Ravi"™""'s house near water Tank, Chamundeswarinagar. $ 


‘Solid Waste 
Management 


Laying sheet for screening shed in Landfill Site, Madikeri. 


D೫ 
PN 
[= 


3.85 Work Completed 


R 2018-19 
ಹಃ 
y 2018-19 
| ೨ | Madikere BG 


2018-19 
Madikere BG 
y 2018-19 
ನ 


6 
Z- 
Providing street light wires and poles for electric connections in necessary 
Madikere ಹ Street Lighting wards & providing 250W sodium street light & in necessary wards providing 570 0.00 Work Started 
at Mysore road 


Solid Waste Purchase of bins to households for wetwaste 25.00 0.00 Tender to be Invited 
Management * 

Construction drain near Putta rice Mill, Matta Road & Near Paruk house, 
Ganapathi Street & Siddapura road to Rotry & Near Jiidge quatres & Improvent 
of drain works infront of Muttappa Temple & construction of culvert near AV 
scholl inback side of Gaddige. 


Storm Water 


್‌ 13.55 13.01 Work Completed 
Drains 


Storm Water 
Drains 


Construction of drain in Sasthrinagar & Construction of culvert in New-Extension 
& Improvent of drain works near Cofee Board road & Manscompound. 


7.72 Work Completed 


street light timer control unit & providing UG cable for Octogonal street light pote 


R 18- ಸ pe y : PRN ‘ 
Madikere ಸ Street Lighting | Shifting of Electrical poles and transformers at rajaseat Road in CMC Limits 10.00 9.65 Work Completed 


| 
| 
| 


| ’  Workwise Progress of MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20) 
Date=25-09-2020 


| S.No [rown Name! Year 


Rs. in Lakhs 


Expenditur 
Cost e Cost 


Sector Name Work Status 


Work Name 


Providing & fixing of 4" PVC pipe at Vice President house road in 
Subramaninagara & providing and fixing of 2"PVC pipeline at Maahdevpet 
Basaveshwara temple backside and Chamundeshwarinagar Councillor house 
road & near AV school in CMC limit Madikeri and providing Cistern near 
Basaveshwara temple & AV school for the purpose of drinking water 


Water Supply Work Completed 


Buying and installation of 150HP centrifugal pump for booster pump house & 
buying of 2no.s SHP Stand-by pump set for mallikarjunanagara and 
kodandarama temple and market toilets submersible Pump set - 


2018-19 
BG 


Water Suppl! Work Started 


Providing & fixing of 3" PVC line from Ganapathi Street Dasawal cross to chowki 
& mallikarjunanagara Shri M.B.Ganesh upper street & providing 2" HDPE pipe 
from dasawal sri Muneeshwara temple to Daswal main road & providing 5HP 
pump set for hand pump near pension lane Sri Perumal House 


2018-19 
BG 


Water Supp 


< 


Work Completed 


2018-19 
- 
BE 


10 
| 
12 
Madikere ನ 


Proving 3" PVC pipeline at Somwarpet road to Sampigekatte Chondakki house 
& Yelepete tank to Abbifalls road Gas godown & in race course road and 2° Gl 
pipeline from tank to pumphouse at Yelepete tank 


Water Supply Work Completed 


Subtotal 


| Workwise Progress of MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20) 


Date=25-09-2020 


Rs. in Lakhs 


WN Estimate | Expenditur 
Cost e Cost 


10.45 0 
10.45 . 


Construction of toilet builing infront of District Health Office in onwards 
10.45 


Hl 


Work Status 


Work Name 


Under Tender Process 


Omakreswara temple road, Madikeri. 


Construction of road in, Mallikarjunanagar Gravey Yard, Madikeri. Under Tender Process 
Construction of compound wall near CMC Park and improvements work in 
Kannika Layout Park, Madikeri. 


Improvements of road works in CV Shankar road to SBI Bank Road, Madikeri. . 


Improvements of road works in Convent junction to Sit. Joseph School, Harihara 
Srvice station to Dechuru Ganapathi temple, TV 1 Office onwards road in New- 
Extension and Canara bank road infront of Mythrihall, Madikeri. 


Work Started 


Work Started 


25.00 Work Started 


Work Started 


Amount reserved for SBM DPR Works 


Sofia ur] ver Joc 
KR 2019-20 AOR 
8G ನಲಗ 
Madikere 201920 Burial Ground 
BG 
R 2019-20 Parks and 
8G Gardens 
. 2019-20 
| Madikere BG Roads 
ಎ 2019-20 
5 Madikere BG Rಂ೩ರತ 
KR 2019-20 Solid Waste 
6 Madiksre BG Management 
7 Madikere 2019-20 |. Solid Waste 


BG 


Madikere 


Management 


Storm Water 
Drains 


Madikere 


10 Madikere 
11 Madikere 


2019-20 
BG 


2019-20 
BG 


Storm Water 
Drains 


Storm Water 


Drains 


Storm Water 
Drains 


40.00 
Improvement works in Screening shed in Landfill Site, Madikeri. 1.80 Work Completed 


LL - —— 
Construction of drain in FMKMC college road to New Kendriya Vidhyalaya 

School onwards r೦೩ರೆ, Sri Jagdheesh s house to Sri, Appaiahs house in IT} back 11.80 Work Started 
side and near Sri. Beliyappa"'s house in Dechuru, anf Laying of coverslab 

infront of Smt. Usha"s house in Dechuru, Madikeri. 

Improvements of drain works in Junior college road to Omkareswara temple _ 
onwards road and infront of Cauvery Hall, Madikeri. 10.00 Work Started 
Construction of drain near Sri. Vishvanaths house to Smt. Dhamayanthi™"s 

house, Subramanyanagar and banck side of Omkareswara temple road, 10.00 Work Started 
Madikeri - 

Construction of drain infront of CMC Office Complex and TV1 office onwards 10.00 ೭00 Work Started 
road, Madikeri. 


| Workwise Progress of.MADIKERI CMC under 14th Finance Commission Grants (2017-18 to 2019-20) 


Date=25-09-2020 Rs. in Lakhs 
ಸ್‌ ನ್‌್‌ itur 
: S.No |Town Name! Year | Sector Name Expenditu 
sw Cost 6 Cost 
Madikere 2019-20 Street Lighting Providing 16mtr Highmast at webs circle and providing 12.5mtr highmast near 16.00 1378 
BG sampigekatte circle and vijaya vinayaka temple 


Providing UG cable from chain gate to aranya bhavan and required area €.00 


Providing HDPE pipeline for water supply from Octrai pumphouse to 7.80 
sampigekatte i ' 


Providing and laying of 3 inch PVC pipeline from Rodrigues building to TV1 
office and providing 2 inch PVC pipeline behind ITI 


.90 
7.80 
Providing 2inch PVC pipeline from Daswal to Ganapathi beedi and from market 700 y FS 00 
to Mahadevpet and Ranipet to Mallikarjunanagara junction and shastrinagara i ’ 
4.00 
00 


2019-20 
BG 


Madikere Street Lighting 


Madikere 


2019-20 
ಬ 
Cs 


2019-20 


Water Supply 


Water Supply 


Water Supply 


Providing 25KVA DTC at Dechur borewell and electrification 


Providing Standby Motor and Panel board and electrification for Rohanara 
standby motor ' 


8. 


Water Supply 


Water Supply 


Water Supply 


shifting motor panel board starters at Kanandabane pump house 


Providing drilling 6inch and SHP submersible pump set and providing 25KVA 
DTC and electrification 


Water Supply 


Subtotal 


Work Status 


Work Completed 


Work Started 


Work Completed 


Work Completed 


Work Started 


Work Staned 


Work Started 


Work Started 


Work Started 


Annex 
; i Mf Amount 
Description of each No of works | Estimated Cost R 
Work Status completed (Rs in lakhs} Released Expenditure 
(Rs in lakhs} 
R ಸಗ § Under Tender 
Construction of Sanitary Land Fill 4 ¥ - 
Process 
Construction of Leachate Collectionl Under Tender 
Tank for Sanitary Land Fill Process 
§ Under Tender 
Planted Gi avcl Filter ನು 
|Process 
Under Tender 
Drywaste Collection Center - 
Process 
Weigh Bridge Plat form , Weigh Bridge|Under Tender 
Building Process 
. 2 Expenditure made under 
LctrietidHof (. WwW 
Construction of Compound Wall 1 Completed Instn ds Sh 
2019-20 Rs 41.58 lakhs 
K ಈ R Under Tender 
Construction of Processing shed REC - 
Process p 
p ಸ § Under Tender 
Construction of Processing shed CIR § 
Process 
4 ಸ inder Tender 
Construction of Leachate 1ank for PS Under T@ 
Process 
ನ ಘಿ A ider Tender 
Construction of Toilet Building Under Te § 
Process 1 
ಇ ಸ ie T' y 
Construction of Septic Tank Under ಆಗಿರ - 
Hy TOCess 
P 4 Under Tende: 
Construction of Soak pit ಜ್ದ - 
p Process 
Construction of Deep Waste BuriallUnder Tender 
Facility Process 
P Under Tender 
Construction of Road Wd § 
Process 
K f Under Tender ” 
Construction of Drain - 
Process 
F ದ Under Tender 
Construction of Culvert Ni ೫ 
Process J 
Fn Expenditure made under SFC 
leted 
Supply of mini tipper Hs [2014-15 funds release in 
2017-18 Rs 31.20lakhs 
Supply of Pushing type handcart yet to obtain 
g % 4 “technical sanction 
Provision of a Loader L k 
Complete set of machinery at the p 
i 5 t to obtain 
segregation at pre-sortin| ba 
88 Br€ 8 [technical sanction 
Complete set of machinery 35mm 
trommel and of 11m 3 5 
tromme! and of 11m and 6 m for yet to obtain 561.11 98.05 
16mm tromme! technical sanction 
Complete set of machinery at the : [vet to obtain 
Segregation rechnical'sanction 
Supply of HOPE woven sac of 25 liter 
capacity for storage of dry waste at yet to obtain 
houses and smail commercial shops technical sanction 


Supply of containers of 10 liter capacity 


for p 
storage of wet wastes at houses and [ert obtain 
shops p ) technical s: 


Supply of GPS tracking system for 
secondary collection and 


transportation and street sweeping yet to obtain 


vehicles technical sanction 
Supply of Sound box, mic set and 2 nos. [jet to obtain 
of advertising board (3ftx4ft) technical sanction 


yet to obtain 
Motor with 2HP for spraying leachate fd technical sanction 


Provision of tools, baskets, hand 


sieving screens for “yet to obtain 

composting facility technical sanction 
Bagging tools, weighing machines and yet to obtain 
basic tools . technical sant 
yet to obtain 

Supply of DG set technical sanction 
- yet to obtain 

Supply of Furniture and Fixtures technical sanction 
” [Supply of Furniture and Fixtures for yet to obtain 

DWCC technical sanction 
Supply of Security LED Light Magnet [et to obtain 

Wand Baton technical sanction 
yet to obtain 

Supply of Computer appliance technical sanction 
Supply of ABC type 9 kg dry fire yet to obtain 


extinguisher technical sanction 


yet to obtain 
technical sanction 


Supply, Installation and commissioning yet ro obtain 
of Biometric System technical sanction 


Supply of industrial digital price 
computing bench scale type TCS 
electroinic platform weighing scales yet to obtain 


100 kg with big LED/LCD display technical sanction . 


